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{ PUMP TIPS FROM ALLIS-CHALMERS—ONE IN A SERIES 


How to make IMPELLER 
Last Longer = a 


tm 


LEARANCES between moving and stationary parts in a 
centrifugal pump are very small. And when pump 
and its driving motor are not correctly aligned or weight 
of piping puts undue strain on casing, every revolution of 


the shaft throws tremendous extra load and extra wear 


on all moving parts. 


In the case of pumps designed with wearing rings which 
are attached to the casing, misalignment causes greatly 
accelerated wear on both rings and impeller — reducing 
the effective life of both. 


In an effort to eliminate the misalignment problem, A-C 
engineers developed, for many applications, the “Electri- 
fugal” pump — in which both impeller and motor are 
mounted on one shaft and in one frame. In such a pump 
the elements cannot get out of line. Result: wear on all 
moving parts is greatly reduced. 


Besides misalignment, there are still other factors con- 
tributing to impeller wear. Regardless of type of pumps 
you have, here are a few tips which can help you get 
longer life out of impellers... 


> An often overlooked cause of impeller wear is cavitation. 
For if pump capacity, speed, head and suction lift aren't 
figured properly, cavitation can eat an impeller away fast. 
Here’s what happens: Rapid movement of impeller blade 
through liquid produces a cavity behind blade; local high 
pressure increase drives liquid into metal with terrific force! 
Moral: Be sure head is right for your pump. 


>If foreign matter is being sucked into your pump it can 
clog or wear impeller unduly. Where this condition exists, 
provide the intake end of suction piping with a suitable screen. 


> When you dismantle your pumps (at least once a year), 
inspect impellers. If they are damaged or blade sections 
are corroded replace them, but first make a thorough search 
into the possible causes for the condition. 


Impellers for Allis-Chalmers “‘Electrifugal’’ pumps are supplied 
in bronze, stainless steel, monel metal or other materials — 
depending upon the exact nature of the liquid to be pumped. 


>If you haven’t already done so, send for your free copy 
of “Handbook for Wartime Care of Centrifugal Pumps’. 
This valuable booklet is packed with worthwhile information, 
Applies to all makes of pumps; contains mo advertising 
ALLIS-CHALMERS, MILWAUKEE 1, WISs. A 1688 
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-ALLIS- CHALMERS PUMPS 


Allis-Chalmers builds all 
types and variations of 


pumps shown atright.Ca- ~~ “ 
pacities from 10to 150,000 My 
gpm—heads to 2500 Ibs. 
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House committee begins 
hearings on postwar plans 


mittee of Special Committee on Postwar 
conomic Policy and Planning get plea from mayor 
of New York for federal aid for postwar public work 


ip azy it 


Fi 


; on postwar public-works 
were begun on July 27 at New 
k by a subcommittee of the Special 
amittee on Postwar Economic Policy 
Planning of the House of Repre- 
atives. Among those who were heard 
wre Malcolm Pirnie, president, Ameri- 
n Society of Civil Engineers, Mayor 
Guardia of New York, the presidents 
the boroughs of New York, 
Moses, chairman of the New 
ork City Park Commission. 


Federal aid requested 


Mayor La Guardia favored a federal 
program of at least $40 
lion to finance half the cost of proj- 
other than land. He also urged 
at the federal government act quickly 
finance 75 percent of the cost of 
lanning the postwar public works. 
Robert Moses held that the federal 
jovernment had made widespread un- 
mployment probable by its failure to 
ovide a flexible public works program 
hich could be used in any locality 
hen unemployment develops. He 
oubts that private companies can em- 
loy people quickly following the war, 
nce he recommended a $15 billion 
ublic-works program for the three-year 
period following the war. This would 


include $3 billion for highways. 


Mayor La Guardia said that New 
ork is ready to spend $1,270,000,000 
a public work, adding that the city has 
23,000,000 available to finance the 


tity’s share. 


A.S.C.E. program 


Malcolm Pirnie outlined for the com- 
uittee the postwar construction plans 
f the American Society of Civil Engi- 
ters, stating that under the society's 
mmittee on Postwar Construction a 
ulltime division of research and de- 


relopment had been set up, which is 
ising statistics compiled by Engineer- 


as 
af 


ing News-Record to keep in touch with 
progress in advancing postwar plans to 
the contract stage. He said that the so- 
ciety had set as its objective the comple- 
tion of plans, specifications and con- 
tracts for $15 billion of work before the 
end of the war, of which roughly two- 
thirds will be in the engineered con- 
struction class. Five billion of this 
would be private construction and five 
billion public work. The remaining 
third would be small house construction. 


Little private work 


Mr. Pirnie ‘pointed out that only 2%4 
percent of the desired volume of private 


work had been reported by ENR up to 
July 7 as against 63 percent of the 
volume of the public work. Granting 
less efficient coverage of the private 
work, said Mr. Pirnie, it still is evident 
that some incentive is needed to stimu- 
late private concerns to plan for a much 
greater volume of private work. To this 
end, Mr. Pirnie suggested that private 
builders be permitted to deduct from 
their taxable net income the cost of pre- 
paring plans and specifications now. 

Mr. Pirnie said that if private enter- 
prise was not encouraged to carry its 
part of the postwar construction pro- 
gram it might be ‘necessary to step the 
public-works program up from $5 bil- 
lion to $15 billion, in which case it might 
be necessary to make an immediate 
appropriation of $5 billion to provide 40 
percent grants-in-aid of all non-federal 
public-works projects. 

The A.S.C.E., said Mr. Pirnie, went 
on record last year as in favor of fed- 
eral loans to state and local agencies to 
finance their postwar planning. This, 
he stated should still be provided. 


U. S. Signal Gorps photo (Acme) 


Unfinished submarine pen at Cherbourg 


When American troops entered the water- 
front area at Cherbourg they found this unfin- 
ished concrete shelter over a submarine pen. 
Built in among the warehouses of the old port 
that had been gutted by aerial attacks, its 


-NGINEERING NEWS-RECORD e August 3, 1944 


massive form would have been difficult to 
detect from the air. Worthy of note is the 
opening formed into the near corner, which 
appears to be a gun port to defend the sub- 
marine pen against land attack. 
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Federal aid airports recommended 


by U.S. Chamber of Commerce vote 


Member referendum just completed strongly favors air service 
operation by railroads and a plan for coordinating all our systems 
of transport. Federal-aid system recommended. 


The result of a membership referen- 
dum just announced by the U. S. Cham- 
ber of Commerce put that body on 
record as favoring construction of a na- 
tionwide system of publicly-owned air- 
ports, in general comparable to the 
present system of federal-aid to high- 
ways. There are 1] recommendations, 
all of which passed with more than the 
required two-thirds vote. 

The main proposal deals with the 
establishment of a federal-aid system 
for financing construction of airports, 
federal funds to be matched 50-50 by 
state or local money. Use of federal 
funds would be restricted to grading, 
drainage, construction of runways, 
lighting and other safety features, with 
land, buildings, and maintenance pro- 
vided by state or local government 
agencies. 

Concerning apportionment of federal 
money, the recommendations do not 
prescribe any set rule, but rather say 
that apportionment should be “by an 
equitable formula taking account of the 
needs of the various states and locali- 
ties from the viewpoint of a nationwide 
airport system, with due consideration 
to the provision already made of airports 
from defense and war expenditures.” 

“Administrative and financial respon- 
sibility for airport work,” says one 
recommendation, “should be concen- 
trated in a single agency in each juris- 
diction—federal, state and local.” 

Airport planning surveys are recom- 
mended for each state, to be conducted 
in cooperation with the federal agency 
and with local airport authorities. 

It is recommended that government- 
financed airports which would result 
in destructive competition with existing 
private airports serving the same areas 
and types of aviation service be not 
undertaken, and it is pointed out that 
privately owned and operated airports 
constitute one-half of the existing total. 
Though only a small fraction of the total 
expenditures, the chamber says, are for 
private airports, it comments that these 
“represent investments of great im- 


portance to future development of 
aviation.” 

The above propositions received an 
average of 1,825 votes in favor, and 118 
votes against. A recommendation that a 
major part of the proposed construction 
program be reserved for periods of low 
business activity passed by a small ma- 
jority, with a vote of 1,443 to 457. 

These recommendations are in con- 
nection with the membership’s approval 
of two policies on transportation, one to 
the effect that operators of one form of 
transportation service be permitted by 
law to operate other forms within rea- 
sonable territorial limits; the other pro- 
viding that operators of different forms 
of transportation be encouraged to coor- 
dinate their services through contractual 
arrangement. Reports were prepared by 
the chamber’s Transportation Commit- 
tee which consists of representatives of 
air, rail, highway and water transporta- 
tion, shippers, and other general busi- 
ness interests. 


U. S. Sanitary Corps 
seeks sanitary engineers 


The War Department has granted the 
Sanitary Corps authority to commis- 
sion an additional 211 sanitary engi- 
neers in the grades of first and second 
lieutenants and captain. Qualifications 
are a degree from a recognized college 
or university in civil, sanitary, or chem- 
ical engineering, and; 2 years experi- 
ence in sanitary engineering for second 
lieutenant; 4 years experience for first 
lieutenant; and 8 years experience for 
captain, (for applicants between 38 and 
42 years of age). 

Further information can be obtained 
by writing to the Officer Procurement 
Service Office, located in each Service 
Command Headquarters, or to the Offi- 
cer Procurement Service, War Depart- 
ment, Munitions Building, Washington 
25, D. C. 
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Committee is set up 
for right-of-way study 


A new committee has | en created 
the Highway Research Board to 
known as the Committee on Acquisiti 
and Legal Control of Rivht -Of-way, 4 
jacent Areas, and Parking Facijitis 
The functions of the committee incl 
the initiation and execution of origin, 
research and the dissemination of ; 
formation among the states, urban are 
and other local units of ; soverment, 
the fields of highway right-of-way. , 
cess and roadside control, and parkiy 
facilities. The legal, economic » 
policy aspects of these problems yj 
be investigated by this group. 

David R. Levin of the Public Road 
Administration will be chairman of th 
committee. 


MEETINGS 


Regional and Local 


NortH Carouina Leacve or Monicp: 
Ties, annual meeting, Robert E. Lee Hotd 
Winston-Salem, N. C., Aug. 23-25. 


PENNSYLVANIA Water Works Operator 
AssociATION, eastern Pennsylvania sectio 
Columbia, Pa., August 28-29. 


Nortuern Micuican County Roap Co 
MISSIONERS’ ASSOCIATION, annual meetin 
Cadillac, Mich., Sept. 78. 


Nort Dakota WatTER AND Sewace Work 
Conrerence, 16th annual convention, Ci 
Auditorium and World War Memor 
Building, Bismarck, N. D., Sept. 12-13 
jointly with the North Dakota League 
Municipalities. 


New Encianp Sewace Works Associtioy, 
fall meeting, Hotel Bancroft, Worcester 
Mass., Sept. 13. 


Water Works Association 
Western PENNSYLVANIA SECTION, & 
Western PENNSYLVANIA Water Wonks 
Operators ASSOCIATION, joint wartime con 
ference, Roosevelt Hotel, Pittsburgh, Pa, 
Sept. 13-14. 


AMERICAN 


‘Soura Dakota WATER AND SewAce Works 


Conrerence, annual meeting, Lincoln 
Hotel, Watertown, S. D., Sept. 19-20. 


New Encianp Water Works Associatios, 
annual meeting, Poland Spring House, Po- 
land Spring, Maine, Sept. 19-22. 


ter October 29, 1986, at the 


3 ABP ABC. . Conve an ene 
raw, Jr., ve 
Operations ; Joseph A. Gerardi, Blackburn, Jr., 
ay, Albany, |, N. Y. Editorial and Executive Ofioes: $30 West 42nd St, Wow Work, 18 District District Managers an 

. Michigan Ave., Chi ll; Pa Oliver Bulging Pittsbu: . WwW. Otterson, 68 Post St,, San Francisco alg oun, 
. 2, England; Washington; New York; Cozzens, ja; E. E. Duff, Jr., tneveland: B', ‘toen roit and 
, St. Louis: R. N. Phelan, Pyne og Ralph Maultsby, Atlanta, Ga. 


= ; whill New York."* 
Vice-President for ms Gime F 
North Broadw 
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‘study gg bilion for airports 


recommended by CAA 


"EN Created 


Board to } The Civil Aeronautics Administration 

n Acquisitig completing a report to be submitted 

it-of-way, 4 Congress soon after the summer re- 

1g Facilities eeosoumending a $1,000,000,000 

nittee incladliliktnert construction program. The 

mM of origin » calls for 2,900 small runways, for 

nation of ; “ae and local use, to cost $370,- 

Urban aregimmmngg. 000, and 100 large, commercial- 

vernment, j ye airports, for use in airline opera- 

itoLay, alee. to cost $630,000,000—nearly twice 

and parkiy amount recommended for the 

‘OnOmic anflliester number of small landing fields. 

roblems yj ie report is being based on a survey 

roup. je at the request of Congress. be te ee ‘ 
Public Road’ The small fields would include two Wind wrecks Mississippi River bridge 


rman of th roups—un paved runways less than The two 670-f#. continuous main spans of at low water. The mid-river pier and the main 
90-3.500 ft. long, and 300 ft. wide, the Mississippi River bridge at Chester, Ill., pier on the Missouri side were sunk to rock 
ith at least two such per airport, and about 70 miles south of St. Louis, fell into by pneumatic methods at depths of 100 ff. 

saved runways 2,500-3,000 ft. long. the river during a violent windstorm on July and 110 ft., respectively, below water. 
- e commercial ports would all be 29. Early reports over the radio and in the The main river channel is blocked but the 
rS ved, and are classed according to newspapers fo the effect that the bridge wos U. S. Coast Guard is directing barge traffic 
ihree lengths, those 3,500-4,500 ft., those wrecked by lightning appear to be without — through the narrow channel under the ap- 
00-5,500 ft., and those 5,500 ft. or foundation. No details of the storm are yet proach span on the Illinois side of the river, 


- onger. available, but the designers state that the according to Col. L. B. Feagin, district. engi- 
> Mumicras At all of the airports with paved wind would have had fo have attained a  neer, U. S. Army, at St. Louis. 

E i ee Hotd unways, the runway strip would be velocity of 135 mph. fo overturn the trusses. Because of the swiff current, downstream 
cop 500 ft. wide, with a paved portion 100 Construction of the bridge was begun in traffic is limited to daytime operation of 
3 Ormit wide if the field is to be used for 1940 and it was put info service late in one barge at a time. Two barges at a fime 
‘dita sal jaytime operation only, and 150 ft. if 1942 (ENR March 19, 1942, p. 446). Over are moved upstream, both day and night. 


lso for night operation. Those for the main river channel is a 1,340-f. con- The bridge belongs to the Chester Toll 
commercial use would have a paved — finvous through truss of two equal spans. Bridge Commission. It was designed by 
Roan Co trip 200 ft. wide if intended for land- These trusses were 28/2 ft. c, fo c. and Sverdrup & Parcel of St. Louis, and was 
ual meetingiimming on instrument flying. 100 ft, deep over the mid-river pier. Flank- built by the Massman Construction Co., 
The proposed program would nearly ing the central trusses on both sides of the Kansas City. 
jouble the existing 3,086 airports, of river is a 500-ft. deck truss over the side Removal of the frusses is primarily the 
WAGE Work} hich CAA proposes improvements for channel and ,@ series of 60-ff, approach concern of the bridge commission, according 
vention, (Cj 625. Only 286 cities have been certi- spans. The bridge carried a 22-ft. roadway to Col. Feagin, but if necessary the Army 
ir Meme fed as airline stops, in comparison nd two sidewalks. Enijineers will remove them to clear the 
Sept. 12:13iwith the 1,827 which CAA deems An underclearance of 107 ft, is provided navigable channel. 
a League iilMinecessary in an over-all airport system. gee 
Of the present 286 fields, 174 are = Lk ET RSPR ee ye 4 
scheduled for improvement. In addi- — “: oS oS eee 
ion to the 1,827 cities designated as 
needing airports, the report will show 
hat 5,000 nearby communities also will 
AssocaTionammme served by these. 
CTION, AND The National Aeronautic Association 
TER Worksfmmls advocating a similar program, with 
wartime con dditional provisions for 100 intermedi- 
sburgh, PagMate flight stop strips adjacent to high- 
ys, and for air harbors with facilities 
for fueling, servicing and storing float- 
ace s a pe planes. The CAA objects to high- 
ie. way flight strips in the belief that, ex- 
cept for long stretches between cities 
ssocunion, ME the west, land facilities should be 
House, Pome’? Population centers, and because, 
| also, it says single runways are unde- 
sirable in view of their necessitating 
ee Me 88-wind landings. 
for Que Some airport legislation has already 
or three vas ween introduced in Congress. Rep. 
ler the Act o anes Randolph’s (W. Va.) pend- 


AssocaTioy, 
, Worcester 


Company 
rains bill, H. R. 5024, provides $100,- 
ranch Oe 000,000 a year for ten years, for airport 


and Chicas: H™Construction with CAA approval, and 
ith states to pay half the total cost. 
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Big navigation project 
for two Texas counties 


On July 8, Liberty and Chambers 
counties, Texas, voted a $100,000 bond 
issue to provide the organizational fund 
for a 441,024-acre navigation district 
within their boundaries. 

The district will extend from Ana- 
huac on the east to Cove, 18 miles from 
Goose Creek, on the west and from the 
Liberty-Polk County line on the north 
to Smith’s Point adjacent to Texas City 
and Bolivar in Galveston County on the 
south. It will include land drained by 
the Trinity River and its tributaries and 
Trinity Bay. 

The $25,000,000 project will include 
the impounding of the Trinity flood 
waters by an 84 mi. dike across Trinity 
Bay, which will create a fresh water 
lake of 96 sq. mi. The dike would be of 
the earth-filled type, 35 ft. high and 
2,000 ft. wide at its base and 30 ft. 
wide on top. 

The project also will include a canal 
for disposal of industrial water, a termi- 
nal railroad connecting Anahuac, Lib- 
erty, Romayor and Smiths Point, and a 
deep-water shipping canal and dock 
facilities at Liberty and Anahuac. The 
canal will connect Smiths Point with 
the Houston Ship channel, and will be 


part of a system intended to make 
the Trinity River navigable by locks and 
dams as far north as Fort Worth and 
Dallas. 


Georgia Pins jawed work 


to cost $4,000,000 


Ryburn Clay, Georgia state highway 
director, recently announced plans for 
the expenditure of about $4,000,000 
for construction and repair work on 
highways in that state. 

The War Production Board has 
notified Mr. Clay that it has granted 
priorities for $3,150,000 worth of con- 
struction. On most of the projects the 
federal government will share costs 
equally with the state. 

In addition, Mr. Clay announced that 
he will soon let contracts for $1,000,- 
600 in road maintenance work to be 
paid for out of state funds. Plans for 
all this work are already approved. 

In addition to repair work and bridge 
building, some of the projects call for 
the construction of new roads in 
mountainous section of north Georgia. 
When these are completed, Mr. Clay 
said that Georgia will have an _ all- 
paved east-west highway from the Ala- 
bama line into the Carolinas. 


Mexican crops saveq 
by All-American wate, 


Thousands of acres o{ droughts 
ished crops in Mexico are seca 
water from California’s All-Ametie 
canal following pleas by Imperia| 
rigation District official: jn South 
California to Secretary o{ State Corg 
Hull and Secretary of the Inter; 
Harold L. Ickes. 

Requests for water came when { 
mers over the Mexican border {ap 
immediate loss of a 16,000-acre cot 
and corn crop, and produce from near 
80,000 acres was jeopardized for |aq 
of water. 

While officials met to work out coy 
pensation details, water was being 4 
livered to the area from the All-Amer; 
can canal through the Alamo ini 
tion canal. . 


Eight new wells. have been completed 
at New Bern, N. C., to provide an adéi. 
tional 3,000,000 gal. of water a dyy 
The wells, between the Neuse and Trey 
rivers, are expected to provide the cit 
with water with less salt content an 
will augment the water supply from old 
wells near the Neuse River. 


Both floods and droughts marked the month of June 


In June floods of destructive magni- 
tude occurred for the third consecutive 
month in the west-central states. Floods 
of local extent occurred also in New 
England, Alberta, and Utah. Drought 
prevailed in eastern Virginia and North 
Carolina. Noteworthy deficiencies in 
stream flow existed in southern Quebec, 
Ohio River Basin, upper Gila River 
Basin in Arizona, and in the Columbia 
River Basin. 

Much of the West was favored with 
above-normal precipitation with general 
improvement in water supplies, except 
in the Columbia River Basin and Gila 
River Basin where conditions remained 
critical. 

Ground-water storage in areas unaf- 
fected by heavy pumping decreased sea- 
sonally during the month in most parts 
of the country. However, at the end of 
the month the ground-water conditions 
were generally normal to favorable ex- 
cept in Florida, the eastern seaboard in 
North Carolina, Virginia, and Maryland, 
the Ohio Basin, Nevada, and parts of 
Oregon and Washington. Recharge con- 
tinued in the central West, and some 
recharge occurred in the Northwest and 
in some areas in the New England 
States. However, except in the central 
West, Alabama and Mississippi, and 
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parts of New England the ground-water 
conditions were generally not as favor- 
able as a year ago. The most notable 
features of the month were the continued 
increase in storage in the central West 
and the improvement of conditions in 
some parts. of the New England States 
and the Northwest. 


fom neme oem ncenne il 


; cos: 
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li, Excessive streom flow 
TFS Gr 


ecter then ony percentoge 
previously recorded during June 
22 Less then ony percentoge as 
previously recorded during June 


In areas of heavy pumping in th 
West storage decreased generally dur 
ing the month, owing to pumping for 
irrigation. However, at the end of th 
month storage was normal or above ex- 
cept in southeastern Arizona, where 
conditions remain critical, and in north- 
central California. 
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All-Amer; East—After two years in China 
+m peria] India su water supply for 
In Southe ican soldiers, Lt. Col. Arthur B. 
State Cordel jl, on leave as engineer of the 
the Interig Sewage Plant, returned 


n0it, Mich., 
watly and told of the battle against 
insects. Senior sanitary engi- 
% the United States Public Health 
‘« Colonel Morrill was a member 
a group composed of doctors, en- 
logists and engineers attached to 
United States Army in the Far 


me when fay 
border face 
0. “acre Cot 
€ from nearh 
ized for lac 


ork out com 
jas being q 
1€ All-Amer; 
\lamo irrig 


While the group worked principally 
ion of yellow fever, malaria 

d cholera, killing millions of disease- 
ding insects, Col. Morrill taught 
nericans and Indians how to purify 


ter. 
“As we went deeper into India we 
md the malaria and water situa- 


N completed 


ride an adi. very bad,” he said. “Army men 
‘ater a dayMMed not been trained to combat the 
se and Tre cts and diseases. Our first year’s 
vide the city rk greatly decreased the diseases.” 
Content and 


ply from old Munda—Lacking the necessary pip- 
| ¢ to complete the plumbing of a 
ly-constructed 1,500-bed hospital on 
unda, Seabees salvaged Japanese 
nti-aircraft shell cases and used them 
» install a 2,000-ft. brass drainage 
stem, according to the Army-Navy 


RCS 


ne 


ing in the 

rp fi cl, Horace R. Whitaker (CEC) 
ai 7 ‘'HENUSNR, officer-in-charge of the battalion, 
fe . id that the idea was developed by 


William G. Nichol (CEC) USNR, 
mi Walter S. Douglas (CEC) 
Spotting the dump of expended shells, 


ma, where 


d in north. 


Tes 


oa Recessary to remove shrapnel from the 
- a before they could be cut to tim- 


Ths job was achieved by utilizing 
an Army mine detector to spot the 
metal, then chopping it out of the wood 
with an axe. Credit for the idea which 
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onstruction Communiques 
Engineering news from the battlefronts 


made possible the use of one saw 
blade for three months’ continuous 
operation without repairs, goes to C. 
H. Merrell, CSF. 

Money saved by the sawmill adds 
up to astronomical figures when it is 
estimated that it costs $200 per 
thousand board feet for lumber from 
the States. By using lumber cut on 
the scene for its work projects, the 
73rd also saved valuable space on cargo 
ships for other vital war materiel. 


Italy—A dispatch to the Chicago 


“Tribune” tells how an American En- 


gineer unit engaged in one of the most 
perilous tasks in the 5th Army’s ad- 
vance—salvaging a bridge from the 
swift moving lower Garigliano River 
with makeshift diving outfits. 

The Germans were making a des- 
perate effort to halt the flow of big 
guns, ammunition and supplies across 
the stream, but convoys trundled 
steadily over the sturdy floating bridges. 

Besides the engineers, who volun- 
teered for diving work, others were 
bridge construction and wire laying 


crews which spread a smokescreen to 
limit the visibility of German gun- 
ners in the hills to the north. 





































The divers wore ordinary GI gas 


masks with a thin rubber hose through 
which the air was pumped to them 
from an air compressor on a rub- 


ber raft. They were clad in sweat- 


shirts and regular field shoes and a 
strap of cartridge belts loaded with 
20-pound weights to keep them down. 


The divers went down one at a time 
for intervals of 15 to 20 minutes. They 
descended about 25 feet and stood in 
rocks and slime in the river bed. 

Their chore was to help pry loose the 
wreckage of American-built bridges, 
which the Germans had shelled and 
bombed. This was done by a diver 
attaching ropes or hooks to the 
smashed installations, which could then 
be lifted by cranes out of the water. 


Alaska—Col. Kenneth B. Bush of 
Bethesda, Md., former chief of staff of 
the Northwest Service Command, has 
been awarded the Legion of Merit for 


his part in planning base and highway 


installations on the Alaskan highway, 
the War Department announced re- 


cently. 


The award was presented at the 
Pentagon Building by Brig. Gen. Robert 
H. Dunlop, acting adjutant general. 


British Combine 


Seabees worked day and.night on Los Negros 


The photograph reproduced above shows 
some of the work done by the 40th Con- 


' struction Battalion of the. Navy on Los 


Negros Island, for which battle honors were 
awarded to it by the War Department. (ENR 
July 27, p. 75). This is the spot where the 
Seabees "fought as they built and employed 
their few leisure hours off duty to attack 
the enemy." The action on which the award 
was based occurred during a precarious stage 
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of the battle for the Admiralty Islands base. 

There were no day shifts or night shifts 
for the Construction Battalion during the 
critical hours of the Los Negros campoign. 
Under lights, they labored with their huge 
equipment, carrying immense amounts of 
earth and coral from one place fo another, 
smoothing out some sections, leveling off 
others in the task of building runways and 
other installations. 
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About fo inspect the 3,356-mile Inter-American Highway from Laredo to Panama are (left 
to right) RALPH E. MILLS, constructor; E. W. JAMES, chief of the Inter-American Regional 
Office, P.R.A.; MAJ. GEN. PHILIP B. FLEMING, Administrator, Federal Works Agency; 
THOMAS H. MACDONALD, Commissioner, P.R.A.; and MARVIN L. HARSHBERGER, 
P.R.A. engineer in Costa Rica. 


Inspecting one of the rapid sand filters in the’ 
recently completed water purification plost 
at Jackson, Miss. are (left to right) BERT fF. 
STEVES, principal design engineer and T, D, 
SAMUEL, both of Black and Veatch, consult. 
ing engineers, Kansas City, Mo.; JAS, H, 
MARTIN, director of building, HARRY L. 
LOFLIN, park superintendent and BAXTER F. 
WADE, superintendent of waterworks, 


A war project gets the atiention of P, M, Shortening the Overseas Highway by 17 miles 
SNELL (left), chief of the operations division, required aftention of these three engineers 
Wilmington, N. C. district, U. S. Engineers; of the Florida Road Commission. Left fo right: 
LT. COL. J. T. KNIGHT, JR. (center), dis- &. C. GLENNEY, construction superintendent; 
trict engineer, and MAJ. P.E. WERNER, exec- £&. C. DeGARMO, assistant stafe highwoy 
utive officer. : engineer, and W. C, BLISS, project engineer, 


“ 


« 


Hard working engineers in the eternal battle 

: to confine the Mississippi River within its 

Set ee = network of levees, GEO, VINZANT in charge 

At Boeing Field, Seattle, Wash., additional runway, parking and foxiway areas are being of revetment work, and LT. COL. C. P. LIND- 

built by Army Engineers at o cost of $1,644,658. COL. CONRAD P. HARDY, Seattle Dis- _ NER, executive assistant fo the president of 

trict Engineer, directing the work; N. FIORITO, Seattle contractor; LT. COL. GEORGE the Mississippi River Commission, inspect © 

SUGDEN, resident representative Army Air Forces Materiel Command; and MAJ. LEONARD recent emergency bank protection project neo’ 
BINDON, assistant chief, operations division, Seattle Engineer District. Vicksburg, Miss. 
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of over a hundred shallow wells 
le more woter for Elizabeth City, 
Con {te in much hard work on the part 
C. Ps (seated), superintendent of 
city’s public utilities commission, and C. U. S. Army photo 
McGEE, resident engineer on the work BRIG. GEN. WILLIAM H. ROSE, retired, receives the Exceptional Service Emblem from 
the Federal Works Ageny. MAJ. GEN. T. M. ROBINS for service with the Corps of Engineers. General Rose was gradu- 
eT ated from West Point in 1903, and served with the Engineers until 1919 when he resigned 
his commission with the permanent rank of brigadier general. 


planning ond routine work keeps 
1D MESSER, director of the bureau ae 2 ee 
sanitary engineering of the Virginia State For the Federal Works Agency at Norfolk, Vo., BLAIR BOYLE (left) is project engineer; L. L. 
ment of Health, mighty busy these days. | PEARSALL (center), principal engineer and H. E. CLARRY, construction engineer. 


—_ for the Public Roads Administration on the huge Florida Training specialist troops to build airbases are, left to right: MAJ. 
food program now nearly complete are: WM. N. RYERSON ROBERT M. TARBOX, executive officer of the 1899th Engineer Avio- 
i), highway engineer; R. B. SMITH (center), senior highway engi- tion Battalion; MAJ. T. $. BORNUM, JR., engineer officer of engi- 
7 and GUY L. SMITH, highway engineer. neer aviation units at McDill Field, Fle., and CAPT. J. A. BARROW. 
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MEN AND JOBS 





Ray Reese, Corning, Ia., has been 
named acting county engineer of Adams 
County, Ie., in the absence of Carlton 
H. Vernon, who is now in the Navy. 


Henry H. George, III, has succeeded 
Walter H. Taylor, III, as director of 
public works of Norfolk, Va. The 
change is because of the retirement of 
Mr. Taylor, who has been in the employ 
of the city 49 years. Mr. George has 
been assistant city engineer of Norfolk 
seven years. He received a degree in 
civil engineering at Cornell University 
in 1912, 


Sidney D. Rogers, Jr., of Wilming- 
ton, N. C., a graduate of the North 
Carolina State College School of Engi- 
neering, has been promoted to the rank 
of captain with the Army in the Pacific 
where he has been serving for the past 
two and one half years. 


to the Coast Artillery School at Fort 
Monroe, Va., where he has the rank of 


sergeant. 


‘Col. Louis J. Rumaggi, of the Army 
Corps of Engineers, who has been com- 
manding officer of the Engineer Unit 
Training Center at Camp Sutton, N. C., 
recently took over as commanding of- 
ficer to succeed Col. Walter R. Wheeler, 
retired. 

Born in Memphis, Tenn., Col, Rum- 
aggi received his appointment to the 


also has done considerable topograph- 
ical work on the east coast and spent 
“four years at Dayton, Ohio, helping 
perfect aerial photographic and map 
making equipment. 

In 1940 he was placed in charge of 
the organization of the 382nd Engineer 
Regiment at Camp Claiborne, La., and 
later became executive officer of the 
Engineer Unit Training Center there. 


Samuel Judd, who has been with the 
U. S. Bureau of Reclamation for the 
past 18 years, has received the award 
of excellence from the Department of 
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the Interior. Grand Coulee power plant 
needed two turbines. If some 
made could be obtained it would save 
two years delay in manufacture. Judd 
located two turbines at the Shasta power 
plant in California. These, the only 
ones available, were built for counter- 
clockwise operation and the inlet pipes 
at Grand Coulee had been constructed 
for clockwise turbines. 

Judd worked out a plan for changing 
the course of the inlets to make the 


‘water hit the turbines from the right 


side. As a result Grand Coulee has 
produced over 2 billion kwh of elec- 
tricity more than would have been pos- 


~ sible without the two additional tur- 


bines. 


W. D. Faucette, chief engineer of the 
Seaboard Railway, Norfolk, Va., since 
1931, has been promoted to executive 
representative. He will be succeeded by 
W. D. Simpson, former assistant-chief 
enginéer for maintenance of way. Mr. 
Simpson has been with the company 
since 1916. 


Roger Bates, Bay Area engineer, has 
been re-appointed city engineer of Con- 
cord, Contra Costa County, Calif. 


Anton E. Tedesko, for the past two 
yeafs engineering manager jor the 
Washington office of Roberts & Schaefer 
Co., consulting engineers, has returned 
to the company’s main office at Chi- 
cago. Roberts & Schaefer has closed its 
Washington office, leaving Philadelphia 


as the sole eastern branch of the firm. 


I. T. Douglas, Rosetown, Sask., has 
been named Minister of Highways and 


Seabee Harold Koopman, now serv- 
ing abroad, has recently been promoted 
to the rank of lieutenant commander. 
Project engineer for the Kent County 
road commission, Grand Rapids, Mich., 


for 19 years and before that with thé: 


state highway department, Lt. Comdr. 
Koopman is now doing important work 
with a naval construction battalion. 


Cape, Thomas J. Coffey has been ip. 
pointed superintendent of public works 
in Albion, N. Y. 


Lloyd Y. White has been appointed 


vt 












































Pacific Coast Fepresen ative {or 
and Van Wormer, New York City 
agement and consu)|\ing engi : 

White, who has established dent 
the Rialto Building, is wel] Lied 
the Bay area, having be=n district 

ager for H. H. Robertson Co 7 
1929 to 1939. fe 


Paul Christy, Zanesville, is suee 
ing Edgar L, Mill, Mt. Vernon, aa 
dent engineer, Division five, Ohio Ss 
Highway Department, with heady, 
ters in Newark. Christy for the na 
four years has been assistant planni 
engineer for divisions three and five. 


Morn 


Lt. Col. N. W. Haner, who recen; 
returned from an overseas assignme 
and has been stationed at Providen 
R. L, has arrived at the Wilmingtg 
N..C., District Engineers Office for dy 
as acting district engineer pending 
assignment of a permanent engineer, 


Arthur E. K. Bunnell, civi) engine 
of Toronto and partner in the consy| 
ing firm of Wilson and Bunnell, } 
been appointed consultant on commy 
ity planning for the Ontario ‘Dey 
ment of Planning and Development. 
recent war years he has been directo 
of utilities.In Toronto, acting under th 


seryice istrator of Canada’s Wa 
time Prices @nd Trade Board. He i 
néw ‘director for the Toront 


City planning board and will combin 
these ‘duties with his new work for the 
Ontario glernment. 


Clarence Rawhouser, Denver engi 
neer with the U. S. Bureau of Recla 
mation, has received the award of ex 
cellence from thé Department of th 
Interior. He worked out a method o 
eliminating concrete construction joint 
which is said to have saved over $200, 
000 in the building of the Friant Dam 
in California. His idea is now being 
applied at the Fontana Dam by the 
Tennessee Valley Authority. 


George W. Naill, construction engi 
neer, has been made manager of the 
Ebasco International Corp., a subsidi 
of the American and Foreign Power ( 
at Sao Paulo, Brazil. Nail] has con 
pleted five years work on the Alco 
Dam, near Knoxville, Tenn. 


City Enginéér Ivor Strong of Swift 


Current, Sask., has resigned to become 
assistant.city engineer of Calgary, Al 


E. J. Wheeler, Muscatine, Ia., with 


the Muscatine County engineer's oltee 
since 1929, has been named county ¢ 
gineer to succeed the late F. P. 6 
Halbfass. 
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River—Demand that the 
Board of Health do something 
at reducing pollution of the Missis- 
pi River by ordering state institu- 
1s to cease dumping their sewage into 
river was made at a recent meeting 


e, is UCCee 
"TNON, a8 rp 
re, Ohio S 


7 hay the board of trustees of the Min- 
cat - ME. polis-St. Paul Sanitary District. 
P inline MG Carl Swanson, state director of pub- 


institutions, said sewage from St. 
Noud reformatory and Anoka state 
‘ receives primary treatment be- 
being dumped into the r'ver. 
T. W. Riedesel, public health engi- 
in the division of sanitation, said 
ny communities were planning to 
sild sewage disposal plants after the 
ar and that this might solve the prob- 
m since state institutions could con- 


who Tecent] 
'S A8Signmer 
t Providens 
Wilmingty 
Mice for dup 
' Pending 
t engineer, 


sivil engines »ct with these systems. 

the Consul 
Bunnell, } Pennsylvania — An  anti-pollution 
on ‘commu ring was held at the state capitol 
ario ‘Dep » Harrisburg recently. A. H. Stewart, 
elopment. ly te secretary of health, and chairman 
een directs 


f the State Sanitary Water Board, out- 


ng under thillMined plans of the agency to clean up 
nada’s Wa he commonwealth’s waterways and 
ard. He i@lMrged cooperation of industries and 
the Torontofiinunicipalities. 


vill combine 


“The time has now come,” said Dr. 
work for th 


stewart, “when municipal officials and 
r citizens must recognize that the 
pmoval of pollution from their waste 
ters is a utility service, which must 
provided and paid for. 

“Likewise, industry must recognize 


enver engi 
u of Rec 
ward of ex 


nent of themmmhat the cost of disposing of the waste 
method offf™products of industry is as much a part 
ction joint the manufacturing cost as is the pay- 
over $200.fmment for raw materials and labor.” 
Friant Dang Dr. Stewart said failure of those re- 
now beingimsponsible for stream pollution to treat 


heir wastes properly is causing in- 
ncreased agitation for federal action to 
pentrol stream pollution. He added, 
We now have sufficient law for this 
and the board intends to apply 


am by th 


iction engi 
ger of the = 
1 subsidi 

Power Co 
| has con 
the Alco 


Philadelphia—James H. Allen, secre- 
and engineer of the Interstate Com- 
mission on the Delaware River Basin, 
declares that a start should be made in 
145 on a $25,000,000 program to clean 
up the Schuylkill River. The commis- 
sion represents Pennsylvania, New 
York, New Jersey and Delaware. 
The problem, Mr. Allen said, required 
cooperative action by the common- 
wealth, anthracite operators and the 
ederal government, but was primarily 
oe for Pennsylvania, since the Schuyl- 
Kill lies wholly within the the state. 
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Water pollution still a problem 


Some of the latest developments and discussions on the subject of water 
t the country are as follows: 


Mahoning Valley—The Mahoning 
Valley Industrial Council’s water re- 
sources committee has urged Youngs- 
town, Ohio, and neighboring communi- 
ties to act immediately to set up a com- 
plete system of sewers and a sewage 
treatment works to clean up the Ma- 
honing River in preparation for build- 
ing the Beaver-Mahoning waterway. 

The appeal followed a series of meet- 
ings of the committee, composed chiefly 
of local industrial engineers with state, 
district and federal engineers. 

The engineers proposed construction 
of a reservoir for the storage of flood 
waters, 


Baltimore, Md.—Extensions to the 
Back River sewage disposal plant cost- 
ing $1,000,000 are to be rushed as soon 
as priorities can be obtained. 

Details of Baltimore’s proposed im- 
provement program were released by 
Dr. R. H. Riley, head of the State De- 
partment of Health, who has been in- 
vestigating water pollution. Nathan L. 
Smith, chief engineer, said funds would 
be obtained from the $2,300,000 un- 
spent out of the last $5,000,000 sewer 
loan approved by city voters. 


Naval training base 
nearing completion 


Construction of the Navy’s $1,500,000 
amphibious training base at Morro Bay 
in San Luis Obispo County, Calif., is 
nearing completion, Twelfth Naval Dis- 
trict headquarters in San Francisco an- 
nounced recently. 

Already completed is a 200-ft. load- 
ing dock and a 500-ft. metal pontoon 
dock for landing craft used in train- 
ing. A causeway running to a neck 
of land jutting into the bay, provid- 
ing a protected beach for troops when 
the seaward side is too rough for land- 
ing craft, has also been constructed, 
the Navy revealed. 

A 250-ft. T-shaped pier with a full- 
length frame barrier used to simulate 
the side of a ship for disembarking 
amphibious troops and a 200x300-ft. 
concrete shoulder adjacent to the new 
loading dock are nearing completion. 

Largest expenditure will be made for 
the dredging of Morro Bay and extend- 
ing the present breakwater structure. 
About $1,000,000 is being held in re- 
serve for this project, initiated by the 
Navy but which will be completed by 
the U. S. Army Engineers, 
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BRIEF NEWS 





Improvements to Boeing Field, Se- 
attle, Wash., involving extension of a 
runway, increasing of parking and taxi- 
way areas, and removal of a number of 
barracks, bomb shelters and revetments 
at a contract cost of $1,644,658, were 
begun July 4. N. Fiorito Co., Seattle,.has 
the contract from the Seattle Engineer 
District, Col. Conrad P. Hardy, District 
Engineer. 


Now that the Mexican government 
has purchased the Interoceanic Rail- 
way, an old _ British-owned narrow 
gage line it had operated for some 
time between Mexico City and the port 
of Vera Cruz, plans are being developed 
to convert the railroad to standard- 
gage for better service and more eco- 
nomic operation. Engineers of the Na- 
tional Railways, custodian of the In- 
teroceanic Railway for the Mexican 
government, have charge of these plans. 


Recently, Texas Attorney General 
Sellers ruled that a county cannot 
spend funds on highways that belong 
to the state. The question arose over 
the maintenance of a street in Houston 
that is part of a state highway. The 
attorney general ruled that it would not 
be legal to spend county funds on any 
designated state highway because such 
highways are not under the jurisdiction 
of the county commissioner’s court or 
the county commissioner. 


Plans of the Aeronautical Institute of 
Canada for development of 400 airports 
and landing stations cover the Dominion 
of Canada at a cost of $20,000,000, have 
been completed, according to the Sec- 
retary of the institute. 


The City Commission of Galveston, 
Tex., has ordered plans and estimates 
to be made for another 30-in. water 
main from the Alta Loma artesian 
wells to Galveston, as the city is faced 
with a probable acute water shortage 
on account of increased population and 
heavy industrial, Army and Navy de- 
mands. This condition is aggravated by 
leaking water mains from which 300,000 
gals. of water are lost daily. 

Householders are being asked to con- 
serve water voluntarily until the situ- 
ation can be relieved, and pressure at 
the Alta Loma pumping station is being 
cut down to 45 pounds at certain in- 
tervals, The new 30-inch main will 
cost over $1,000,000, Mayor George W. 
Fraser estimated. This probably would 
be financed by a bond issue. 


(Vol. p. 131) 9 





News of the engineering schools 


Earle L. Waterman has been ap- 

pointed head of the department of civil 

engineering at the 

University of Iowa 

to succeed B. J. 

Lambert, retired. 

Prof. Waterman 

has been at the 

University of Iowa 

since 1919, first as 

associate professor 

of public health 

of the Extension 

Division then as 

associate professor of sanitary engi- 

neering and, since 1925, as professor 
of sanitary engineering. 

A civil engineering graduate of the 
University of Vermont, class of 1907, 
Prof. Waterman was assistant, then as- 
sociate professor of hydraulic and sani- 
tary engineering at Pennsylvania State 
College until 1919. In 1918-19 he 
served for a time as a sanitary engi- 
neer in the Army with rank of captain. 
He was state sanitary engineer of Ver- 
mont, working through the summers in 
that state for several years. 


In a recent survey, the Timber Engi- 
neering Co. asked 333 university pro- 
fessors, who had requested 40,000 
pieces of technical timber literature 
from the company last year, whether 
they were teaching courses in timber 
design and if they planned to continue 
them after the war. Of the 224 who 
replied, there were 188 in 135 uni- 
versities who were using such litera- 
ture in class instruction and 144 said 


Progress is reported 
on Houston water plans 


. Preliminary work in preparing de- 

tailed plans for the $5,000,000 dam and 
reservoir on the San Jacinto River for 
Houston, Tex., has been done. Survey- 
ing for the dam foundations is nearly 
finished and it is expected that complete 
plans for the dam and reservoir will be 
ready by January 1, W. W. Horner, of 
St. Louis, consulting engineer for Hous- 
ton’s water improvement program, and 
G. L. Fugate, designing engineer for the 
dam and reservoir, told the Houston 
City Council on July 12. 

The reservoir will be on a 16,000-ac. 
site. It will be about 15 mi. long and 
6,500 ft. wide, built to hold 50,000,000,- 
000 gal. of water. 

Earth will be used to construct the 
dam and it will have a wide concrete 
overflow. It will be built to pass a flood 
two and one half times the maximum 


flood of record. 
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that they expect to continue their 
courses after the war. In 1936, when 
this educational work was started, 
there were only 31 professors in 23 
universities who were interested in mak- 
ing use of the literature, according to 
the company. - 


On July 7, Col. Blake R. Van Leer, 
former dean of engineering at N. C. 
State College, was installed as _presi- 
dent of the Georgia School of Tech- 
nology, succeeding M. L. Brittain, who 
has retired with the title of president 
emeritus. Colonel Van Leer was 
graduated from Purdue in 1915 and 
once attended the University of Caen, 
France. He was retired from the Army 


in order that he might accept the- 


presidency of Georgia Tech. His full 


“record appeared in ENR May 25, p. 777. 


Evansville College, Evansville, Ind., 
is to have a new. engineering and 
science hall, one of three new build- 
ings to be constructed when materials 
are again available. 

John A. Needy, dean of the college 
of engineering of Ohio Northern uni- 
versity, Ada, O., will join the staff of 
Evansville College on Sept. 1 as direc- 
tor of technological and engineering 
education, President Lincoln B. Hale 
has announced. 

Dean Needy’s first task in Evansville, 
will be to conduct, in cooperation with 
the public schools, a survey to deter- 
mine the need for technical and engi- 
neering education here. On the basis 
of this survey, the college will build 


The filter plant is scheduled to cost 
$2,500,000. A model unit costing $20,- 
000 to $25,000 will first be built to check 
the details of the filter design. After 


‘this is done, the first unit of the per- 


manent filter plant will be built at a 
cost of $600,000 to $800,000. 


Mexican commission here 
to buy road machinery 


The Mexican government has estab- 
lished a commission in Washington, 
D. C., to purchase all kinds of ma- 
chinery to be resold to Mexico. Much 
of the materials will be for highway 
construction and building. The com- 
mission will be headed by Felix Vil- 
lasenor, and the fund will total $4,000,- 
000 to begin. The commission will sell 
all machinery purchased at cost, plus 
10 percent, which will cover transporta- 
tion and duties. 
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its program of tech‘ca] : 

Dean Needy will al. oe 
committee which wil] y1<; upon he: 
for the new engineerin: an, a 
building. moe 


Wesley J. Henness; SUPETVisor of 
the training program lor enginceriy 
aides at the Grup, 
man Aircraft En. 
Eineering Corp, 
has been 


to the dean of en. 

gineering at (,, 

lumbia University, 

He succeeds 4 

Dexter Hinckley. 

Mr. Hennessy 

will work in cloy 

cooperation with the admissions office 

the faculty advisors, and the appoint 

ments office handling problems of graq 

uate placement and student employ. 

ment, according to Prof. James Kip 

Finch, acting dean of the School of 
Engineering. 

“Columbia is now considering com. 
pulsory summer employment in pos. 
war years for all engineering students” 
Prof. Finch also announced. “The wi. 
versity is convinced that industry wil] 
recognize its responsibility in the edy. 
cation of engineers and its opportunity 
through the summer employment of en. 
gineering students to attract and select 
outstanding students for its technical 
and engineering personnel. 

“Industry and our technical schools 
have a joint responsibility in the edu. 
cation of the engineering personnel re 
quired to maintain American leadership 
in this engineering age.” 


Yosemite entrance roads 
will be improved 


Preliminary studies of the realign. 
ment of the Big Oak Flat road, northem 
entrance to Yosemite National Park 
were begun recently by the California 
State Highway Commission. 

The realignment would be for a dis- 
tance of about five miles, extending from 
a switchback on Priest’s grade to the 
park line. The road is the only source 
of entry into the Hetch Hetchy project 
owned outright by the city of San Fran- 
cisco, it was explained by H. E. Lloyd 
of the San Francisco Public Utilities 
Commission. 

Mr. Lloyd also explained that San 
Francisco’s plans for the projected $20, 
000,000 Cherry River project in the 
Yosemite area would be materially a¢- 
vanced by the improvement. He said 
San Francisco plans to construct roads 
which will connect with the Big Oak 
Flat road near Buck Hollow. 
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of plans for an inter- 
ected system of inland waterways 
j reorganization of the Interstate 
ce Commission to give repre- 
tives of water transportation more 
-» in its activities was asked of the 
of the United States by the 
Rivers and Harbors Congress 


ucceeds 4 . ’ 

t Hinckley a two-day session held in New Or- 
Hennesey »s July 27-28. The National Rivers 

ork in closed Harbors Congress is made up of 

‘sions office. fammepresentatives of organizations inter- 

he appoin.{imted in water transportation and in- 

ms of grad. fammudes in its membership many mem- 

nt employ. of the U. S. Congress. 

James Kip 

> School of Interconnected Waterways 


The U. S. Congress was asked to 


lering com. legislation “empowering and di- 
Nt in post Millecting the Secretary of War, acting 
g students,” ough the Chief of Engineers, to 
- “The uni. pare and submit to Congress a plan 
dustry will flr the development of an intercon- 


in the edy- ed system of inland waterways 


thin the United States of such geo- 


opportunity 
ment of en- phical extent and economic signifi- 
t and select nce as to be truly national in char- 


$ technical MiiMeter, and limited only by absolutely 
urmountable physical or economic 
iers.” Such legislation, according 
the report approved at the sessions, 
pould provide that reports made by 
he Chief of Engineers on the examina- 
on of every project, made in accord- 
nce with existing provisions of law, 


cal schools 
in the edu 
‘Tsonnel re- 
leadership 


ons Of all strategic values of such 
rojects in time of war. The strategic 
ue should be given weight in deter- 


> roads 


1¢ realign. fmmining the economic justification for 
d, northem project. 

onal Park 

California Present system approved 


Complete adherence to and support 
for a dis HMB present procedures under which wa- 


nding from projects are handled by the 
ade to the Miorps of Engineers and by Congres- 
nly source MBional action was reaffirmed, at the 
hy project Miimeeting. Speakers pointed toi an en- 
San Fran. @iarged opportunity for the Gorps to 
_E. Lloyd ford peace-time training for army 
¢ Utilities neers in works of magnitude as 


means of training for war-time tasks. 
that San Maj. Gen. Max Tyler, president of 
ected $20, HiBhe Mississippi River Commission, em- 


ct in the #MiPhasized to the waterway advocates the 
srially ad. ecessity of rigidly examining each 
He said (proposed project, Projects that cannot 
uct roads prove their case with sound facts and 
Big Oak @iBgures, including borderline — cases, 


ould not be approved, he said. 
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hall include the results of examina-— 


building industry to move to interior 


| ers and Harbors Congress favors points during the war, where materials 


and manpower were available. This, he 


expansion of inland-waterways added, was of very material help in 


prosecuting the war. 


5 ked to have the Corps of Engineers plan an inter- On the controversial issue growing 


out of conflicting plans for the complete 


system of inland waterways for the United States development of the Missouri River 


basin, prepared by the Army Engineers 

The war-time role of inland water- and by the U. S. Bureau of Reclama- 
way transportation was described by tion, the Congress went on record as 
Maj. Gen. Eugene Reybold, Chief of opposed to any legislation that would 
Engineers, who declared that “the ac- conflict with the use of the river for 
tual experience during peace-time of navigation. 
supervising large construction projects 
has make the civil functions of the Reorganization of the I.C.C. 
Corps of Engineers well nigh indispen- The U. S. Congress was asked to re- 
sable in preparing engineer officers for organize the Interstate Commerce Com- 
the emergencies of war.” General Rey- mission to set up a five-man commis- 
bold gave credit to this experience for sion with one commissioner named to 
the adoption by the American army of represent each of the following: rail- 
heavy construction equipment as stand- way transport, inland waterway trans- 
ard equipment for troops. Our army, port, air transport, highway transport, 
he said, was the first to do this and and domestic ocean transport. 
the value was demonstrated in the great The project committee put in a re- 
construction job that has been done. port covering numerous projects now 

Inland waterways, said General Rey- before Congress with recommendations 
bold, made it possible for the ship- concerning each. 





JOBS OF THE WEEK 





CYCLING PLANT, Coiumbus, Tex. 
Petroleum Engineering Co., Houston, has been awarded a contract for the 
design and construction of 100,000,000 cu. ft. daily capacity cycling plant by 
Shell Oil Co., Inc., Houston. The estimated cost is $1,750,000. 


STOREHOUSES AND FACILITIES, Spokane, Wash. 
Bureau of Yards & Docks, Navy Dept., Washington, D. C., has awarded a con- 
‘tract for general storehouses and facilities, to Western Construction Co., Seattle, 
Wash., at $1,723,000. 


AIRPORT, Decatur, Ill. 
M. J. Boyle & Co., Chicago, fll., has been awarded a contract for constructing 
airport, 3 runways, each 150 x 5,300 ft., grading, storm sewers, fencing by Civil 
Aeronautics Administration, Chicago, IIl., at $1,307,299. 


AIRPORT, Springfield, O. 
Lewis & Frisinger, Julius Porath and E. B. Schwaderer, Ann Arbor, Mich., 
were the lowest bidders for clearing, grubbing, grading, underdrains, at airport 


at $1,213,810. 


AIRPORT FILL, Idlewild, N. Y. 
Atlantic Gulf & Pacific Co., New York, N. Y., will construct 8,500,000 cu. ft. 
fill at Idlewild Airport, Contract 5 to cost $1,341,950. Department Marine & 
Aviation, New York, N. Y., awarded the contract. 


EARTHWORK, Louisiana 


H. B. Blanks Co., New Orleans, has been awarded a contract by U. S. Engi- 
neers, New Orleans, for 2,220,000 cu. yd. earthwork, Lower Tensas Levee at 
17.06c per cu. yd.; and 2,410,000 cu. yd. Vidalia Point Levee, at 13.25c per cu. yd. 
Both projects are in the New Orleans District. 


HOSPITAL, Toronto, Ont. 
Dept. Public Works, Ottawa, received the lowest bid from Redfern Construction 
Co., Ltd., Toronto, Ont., for hospital at Sunnybrook Farm, North York. C. D. 
Sutherland, is the architect. The estimated cost is $3,000,000. 


Note—Additional bidding and contract news on many projects large and small appear in the Construction 
News section beginning on page 13. 
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OBITUARY 


Walter Scott Faddis, 82, former pres- 
ident of the Cauldwell-Wingate Co. 
building contractors, New York, and 
of the Building Trades Employers As- 
sociation of that city, died there on 
July 26. Mr. Faddis had been in the 
building trade for more than 60 years. 
After considerable experience in the 
west, in 1910 he helped organize the 
Cauldwell-Wingate Co. He had been its 
president for some years when he re- 
tired in 1940. For 18 years he was pres- 
ident of the Building Trades Employers 
Association. 


Richard H. Royce, 55, commissioner 
of public works in Rutland, Vt., died 
July 25. As an engineer he was man- 
ager on construction of the large pipe- 
line from Chittenden Dam in Vermont 
to the power house at East Pittsford. 


Joseph P. Cartier, 70, a civil engineer 
for many years with the Southern En- 
gineering Co., died July 18 at Charlotte, 
N. C. 


George R. Taylor, 72, died July 16 
in Springfield, Ill., where he had his 
own contracting firm up to three weeks 
before his death. His specialty was 
building grain elevators and processing 
plants. 


Frederick J. Corl, 74, for many years 
professor of mechanical drawing at du 
Pont Manual Training High School, 
Louisville, Ky., who had taught me- 
chanical drawing to many engineers and 
architects since 1892, died July 18. He 
retired in 1942, on completion of 50 
years with the school. 


Charles Henry Reanch, 94, water- 
works engineer of Oak Cliff, Dallas, 
Tex., from 1901 to 1928, died July 15. 


William Theodore Bailey, 43, chief 
engineer and superintendent of the wa- 
ter department of Kansas City, Mo., 
died July 18. At one time he was chair- 
man of the Missouri Valley Section of 
the American Water Works Association, 
for his outstanding work and achieve- 
ments he received the George W. Fuller 
award from the association. 


L. R. MacKenzie, 61, civil engineer 
of Des Moines, Ia., died recently. He 
was first employed by the Portland 
Cement Association, following which 
he became consulting engineer of the 
former Southern Surety Co. Then he 
organized the American Vibrolithic 
Corp., of which he was president and 
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general manager. In 1931 Mr. Mac- 
Kenzie organized L. R. MacKenzie Inc., 
which he headed at the time of his 
death. 


Joseph J. Walker, 72, mayor of 
Dobbs Ferry, N. Y., since 1933 and a 
civil engineer with the American Bridge 
Co. until his retirement five years ago, 


died July 26. 


Albert L. Cerveny, 45, associate 
engineer in the bridge division of the 
Celorado State Highway Department 
died in Denver, July 25, Mr. Cerveny 
was graduated from the University of 
Colorado, and had been with the high- 
way department since 1930. He was 
an expert bridge designer. 


A. H. Dunlap, 69, for the past 22 
years a member of the State Board of 
Water Engineers of Texas died July 22. 
Formerly he had been engaged in irri- 
gation work and railroad location in 
west Texas. 


Thomas Edward Moodie, 44, of Bos- 
ton, Mass., formerly professor of aero- 
nautical engineering at Georgia Insti- 
tute of Technology, died July 21. Mr. 
Moodie, a native of Fexas, took his B.S. 
degree at Massachusetts Institute of 
Technology and his master’s degree at 
Georgia Tech. He taught there from 
1927 until 1936. At the time of his death 
he was executive vice president of Avia- 
tion Engineers, Inc. 


Henry E. Elrod, 65, Houston, Tex., 
consulting engineer and utilities ex- 
pert, died July 18. 

Mr. 
from Texas Agricultural and Mechani- 
cal College. He designed and superin- 
tended the building of the city water 
works system of Tyler, Tex., and Santa 
Monica, Calif. He saved Santa Monica 
from having to be annexed to Los 
Angeles to obtain water by discovering 
cn inexhaustible underground water 
supply and designing and having 
drilled deep water wells to tap this 
supply. At Santa Monica he also de- 
signed two reservoirs above ground 
which are thought to be the first ever 
built in independent sections to with- 
stand earthquake shocks. 

He also designed the city water 
filtration plant at Brownsville, Texas, 
and the sewage disposal plant of 
Golden Gate Park, San Francisco, and 
other cities. 

His processes for sewage disposal 
are used by various cities as are the 
mechanical and electro-mechanical de- 
vices he invented for the treatment of 
sewage and purification of water. 
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Elrod in 1901 was graduated . 


Theodore A. Leisen dies, 
past A.W.W.A. Presiden 


A long and honora)). 
neering closed with th 
dore Alfred Leisen, 80, j: 
on July 18. After ea: 
Philadelphia, in 1883 Mr. Leisen jy 
came assistant engineer jn the engineer 
ing and surveying department oj Vil 
mington, Del. 

From July, 1883, to N vember, 1885 
he was assistant engineer on the Fer, 
Carril de Antoquia, Republic of Coly 
bia. He had charge of location and cop 
struction while 15 miles of that railrogy 
was being built through very rough 
country, About ten bridges and som 
large culverts were put in 

Later Leisen had full charge of th, 
construction of the extension of Ferp 
Carril.de Bolivar and he remained 
engineer of maintenance of way. 

From July, 1890, for several years he 
served the city of Wilmington, Del. iy 
engineering capacities. He was chief 
engineer and superintendent of the 
water department. Later he held ; 
similar position at Louisville, Ky. | 
1919 he was commissioned major 0. MC. 
and had charge of constructing Camp 
Custer, Mich. From 1923 to 1939 be 
was general manager of the Metropoli 
tan Utilities district of Omaha, Neb, 

Mr. Leisen was a past president of th 
American Water Works Association 


areer in engi 
leath of f Thee 
Detroit. Mich, 
experience i 


WEEKLY CONSTRUCTION 
SUMMARY 


CONTRACTS 


Continental U. 8. Only 
(Thousands of Dollars) 
Week Ending 
Aug. 5 


July 27 Aug! 
1943 1944 1944 
$38,049 $20,322 $15,281 
State : Municipal 3,110 


5,191 7,679 
Total public. . $41,159 
Total private. 6,330 


TOTAL $47,489 


Cumulative 
1944 (31 weeks) 
(81 weeks)...... $2,110, 
Medium size projects included 
are: Waterworks and waterways projects, 
$15,000; other public works, $25,000; in 
dustrial buildings, $40,000; other buili 
ings, $150,000. 


NEW PRODUCTIVE CAPITAL 


Cumulative 
1944 


194 
81 Weeks 
$267, 747 


$25,513 $22,904 
15,553 8.84 


$41,066 =a 8 


31 Wert 
NON-FEDERAL . ere 
Corp. Securities oere 

Mun... 56 460 
20,000) 
63,000 


** $2, 853,838 $1,263,800 


TOTAL CAPITAL. $2,921,585 
ENR INDEX NUMBERS 


Index base=100 1913 1926 


Construction Cost.July ‘44 390-98 ty 
Building Cost July '44 9235.59 ig 
Volume June’44 91 


$1,559,680 
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Inly 

ars) 

ok Ending 
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M44 


066 $31.81 


. . $1,082,208 
« « «$2,110,029 
ets included 
rays projects, 
$25,000; in 
other build 


IPITAL 


pulative 
1944 


31 Weeks 
$295,880 


i 
56 460) 


a 000 
63,000) 


$1,559,680 
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9.94 144.18 
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CONSTRUCTION REPORTS 


Compiled by Business News Department—Engineering News-Record, 330 W. 42nd St., New York 18, N.Y. 


ELSIE EAVES, Manager 


WATER SUPPLY 


> WORK 
P. Hamilton, 


Ary Seem orvs., $210 000. “Applied to 
payor, WW aoe ates NW 21 St. 
ce City, Okla., engr. 


‘Tenn., urfreesboro—City, Sam Cox, mer., 
= in. ven tine, from city limits 


oe. 
dn §) Roberts wpoe atl Bank 


ville, ener. 
— Filtration —_— $25,000 

eP Fath, a eate 
Mayor, WW im- 
L. ity, c/o Nevated stor- 
tank, imprv. filter plant and distr. 
1 F20,000. win anni to FWA. Freese 
pat. Capps B rt Worth, engrs. 
)—Town, 4001 
ected bids June 30, 
& Hunt, 660 State 
7/11l—EBNR 17/14, 


der LB, 
Wye. Hanna—Union Pacific R.R., B. H. 
m3 engr., 1416 Dodge St., Omaha 2, 
ter treatment plant for locomotive 
bate PF 970,610. 
unicipality c/o C. Langlois, 
ic i toes S art. increasing capacit: 


600,000 to 1 mgd. M. 
St cs 2 Joli St., "Gasbes City, engr. 
0 


Se ai daiel dpe © 


Knorville—Ba. Water Trustees, K. 

ecerbilte chn., 16 m.g. concrete storage 

rvoilr, Stanley Eng. Co., Muscatine, engr. 
Bide Asked Auguat 9 

Harriso ~° Dev 

Cat. Tsente tities Goma. 1008 Ringe. 

hg i 
e 9 

= ssegulation basin, filter plant 

Sg 006,008 sees, Proctor & Red- 

Excelsior Life Bidg., Toronto, 


Bide Asked August 10 


own Bd. of Colonie, 

Hall, Newtonville, 2 new wells, pump. 

and 3 mi. 8 a ly mains, Latham. 
& Holroyd, . Troy, engrs. 
Pa, Seto ser, P. J. Gaul, burgess, 

sys. imprv., 8- to 12-in. single 

h copper one. earere 


210. EB. yp ONS, 
engrs. 


Bide Asked August 15 
Calif, Napa—City Clerk, City Hall, vi 
tion concrete fm tots te h, pideaeien 
of Eastside rer. lane a" 
4. Komokey. Balboa Bildg., ° 
t, engr, CD ‘1 aNRS 6/8. 


Bids Asked August 16 
ty, anbistation unit and 
ities (for water supply 
lis), eee $25,000; furnishing, a ten 

jumping un 

135,006. G. L. agete, City aati, omer 
ys ety Hal Ge M. H. Wester- 
furnishing under- 
: cable 4 transmitting power 
seanten’< = —— pie volt metal- 
at of power control 


unit sub-station. 
Btasenbaum, dir, Pamper ities Dpt., City Hall. 
BIDDERS 


wi Houston—Federal ency, 
Electric Bldg. Fort worth ; 
ays, Tex. 4 1-606-F, Ce Goate, ze! 


‘ares 1,034. 
= ait a Teas a 
water distr. 
ipprox. 19,400 ft. a ‘6 


T. George, Ay 
Norfolk. $59,744. CD 7/1—ENR 1/13. 


ONTRACTS AWARDED 
Ga, Warner 


Polistes 


Ga. 9-286, to 5. ikahn ‘Constr ~ 
D te Lady St. Co Cn, $64.0. 
$81,260. FWA. CD CD 1a 6/25. 
Wana , test wells for Fire 
Three Rivers, to Edward F. 


SCOTT McLEOD, Statistics 
(Daily service also available—Write for details) 


Symbols and Abbreviations Include: 


? Federal Government 
Project of $500,000 or over 
Engineering News-Record 

cD Engineering News-Record Construc- 
tion Daily 

A-E-M Architect- *pagineer- Management type 
of contract 


Projects—By Size 
Construction projects here reported cover the 
United States and Canada, are of these mini- 
mum sizes or larger; water supply, earth- 
work, waterworks, $15,000; other public 
works, $25,000; industrial buildings, $40,000; 
other buildings, $150,000. 


Classes of Construction 


(Named in order of Listing) 


Water Supply Latin America 

Sewers, Waste Disposal Public Buildings 

Bridges Commercial Build- 

Streets & Roads ings 

Earthwork, Waterways Industrial Buildings 
Unciassitied 


Stages Reported 
PROPOSED: (except Streets & Roads): 
BIDS ASKED (new announcements only. For 
full calendar, see also preceding issues of 


ENR); 

LOW BIDDERS: On jobs below $500,000 value 
all low bidder news will be the final reports 
published on the projects involved except 
where award is not made to the low 
bidder. In_ this case, a supplementary con- 
tract award report will be published. 
CONTRACTS AWARDED: Except awards to 
low bidders previously reported in low bidder 


Dates shown are of issue in which last pre- 
vious report was published. 


ee §3 State St., Boston. CD 6/8—ENR 


Mich., Inkster—vVillage, c.i. watermain ex- 
tens., to Ivan Oliver, 4318 1 St., Wayne, 
$16,031. 


Great Falls—City, W. Harrison, 
imprvs., Mont. 24- ToaN, incl. 
to Dudley-Anderson om Great 

Tolls, $1 31; watermai EB. H. 
senenes, Great Falls, $7 ' Bids 1/20— 


N, ae pete Grove—Town, 12 in. water 
High to C. Salvatore & Sons, 390 
High oa ge, $17,900. CD 9/28—-ENR 


i I, we gy tale Valley 
1072 Main 14,000 ft. 12- 
; , to owe C, Ferguson, 

$45,700. CD 17/24— 


¢Wis., Merrimac—U. S. Eng., 408 Federal 
Bidg., Milwaukee, water distr. sys. at Badger 
Ordnance Plant, to Christofer & Co., Inc., 
643 Green Rd., South Euclid, O., ° 
Hercules Powder Co., 908 Market S8t., il- 
mington, Del. will operate. Mason & Hanger 
Co., 500 5 Ave., New York, N. Y., engrs.- 
archts. Bids 7/14. 


Wis., Milwaukee—Forest Home Cemetery, 
2405 W. Forest Home Ave., deep well, to 
J. Bgerer, 1012 N. 3 S&t., Zone 3. Best. 
$18,000. Bids 6/27. Mead, Word & Hunt, 
Madison, engrs. 
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" erage sys. $250,000. 


t Magn 
. Beck St., $122,228, 


J. A. MAHONEY, Reports 


SEWERS, WASTE DISPOSAL 


PROPOSED WORK 


Conn., West Haven (br. New Haven)— 
Town, P. Wks., Town Hall, sanitary sewers 
$30,000"° St., Parmalee and Graham Aves. 


?l., Herrin — City, F. A. Henderson, 
mayor, 52,700 ft. 8 and 24 in. sanitary 
sewers, interceptors. outfall sewers, man- 
holes. $154,000. H. Anderson, 
Annex Bidg., ener. CD 7/18—ENR 7/20. 


Minn., Alexandria—City, H. S, Campbell, 
clk., imprv. sewage disposal plant. $25,000. 
Toltz, King & Day, 1509 Pioneer Blidg., St. 
Paul, engrs. 


N. Y., Peekskill—Dpt. P. Wks., City Hall, 
840 “Main St., sewage treatment ‘plant, sew- 
J. Wilbur Irish, 906 
South 8t., engr. for sewerage sys. 


R. 1,, Cranton—City, Munici e. 
sewage disposal plant addn. $12 


Tex., San Antonio—Bexar Co oo "Water 
Control & Imp. Dist. 8, $25,000 bond election 
Aug. 19, disposal plant. 

BIDS ASKED 
Bids Asked August 10 


Fla., Jacksonville—City Comrs., new in- 
cinerator and 4 in. well, South Jacksonville. 
$90,000. W. Shedden, city engr. CD 4/12— 
ENR 4/27. 


Pa., New Castle—City, C. EB. Brown, City 
Hall, clk., sewage disposal plant extns., 
alterations $60,000. J. Z. Street, City Hall, 
engr. Havens‘& Emerson, 1140 Leader Bldg., 
Cleveland, O., consult. engrs. CD 7/25—ENR 


7/27 
Bids Asked August 11 


Calif. Sobrante—San Pablo Sanitary 
Dist., F. ao secy., Firehouse, 
imprvs. in Assessment poist. 18. $251, 000. 
Plans deposit $10. P. R. Scke 2429 Mac- 
Donald Ave., Richmond, dist. engr. CD 
7/20—ENR 17/27. 

Bids Asked 


;_ Mobile—City, R. C. Herndon, mayor, 
vw i pratiees and force main, 


B, Converse & Co., 
Wilson Bidg., oneer 
LOW BIDDERS 


Md., Towson—Comrs. Baltimore Co., Court 
House, July 20, sanitary sewers, water lines 
in Middle River, Contr. 83 S & W, from 
Marocco Constr, Co,, 231 8. Exeter St., Balti- 

$31,887, CD 7/13, under Middle River; 

ae oi Ba} nesville, Contr. 848, 

ern Constr. Co., 224 Albemarle St., 

— $32,249, CD 7/13, under Baynes- 
ville. 


CONTRACTS AWARDED 


Conn., Greenwich—Town Dpt. P. Wkzs., 
Town Hall, storm sewers, Old Greenwich 
Section, to 8. DeLuca & Co., 75 South Regent 
St. Portchester, N. ¥., $46,000. 8. E. Minor 
& Co., Inc., Smith Bidg., ener. 


Conn., West Haven (br. New Haven)-—B4d. 
Selectmen, 10,300 ft. 8- to 10-in. vitr. tile 
sewers, etc., to Bedford Hills Constr. Corp., 
90 Hartland St., East Hartford, $29,337. 
Bids 7/21. CD 7/14. 


Utah, Salt Lake City—Salt Lake Co., c/o 
R. Boden, chn. comrs., City & County Bidg., 
= 000 lin. ft. 8- to 15-in. sanitary sewers 

agna, to Enoch Smith Sons Co., 1443 
Est. $169,000. Cc. J. 
Ulirich, 422 Ness Bidg., engr. 


+Wis., Merrimac—U. S. Eng., 408 Federal 
Bldg., ‘Milwaukee, sanitary sewers and ex- 
losive residue drainage at Badger Ordnance 
ae to H. H. Frankamp, Mankato, Minn., 
$111,000. Hercules Powder Co., 908 aestat 
St., Wilmington, Del., will operate. 
& Hanger Co., 500 6 Ave., New York, N. Yr. 
engrs.-archts. Bids 7/21. 


ee 


Ancienne Lorette—Dpt. National De- 
fenae (Air) Ottawa, Ont., sewage treatment 
plant P ne ‘Observers School, to Richard 
& n, Ltd., 1808 William St., Mon- 
treal, “ish . Bids 6/27. CD 6/17—ENR 


PROPOSED WORK 
o & Southern Ry. 


Colo., Trinidad—Colorad 
Co., H. R. Clarke, ch, engr., 547 W. Jack- 
son S Chicago, Ill, rebuilding bridge. 


ees 
Thomaston—State Hy. Hart- 
ine preparing plans bridge. $25, 
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BRIDGES, etc. (Proposed Work, Cont'd.) 


Tex., Beaumont—City, City Hall, making 
lans, repairing bridge over Brakes Bayou, 
60,000. J. Reid, city engr. 


BIDS ASKED 


Bide Asked August & 
lIowa—State Hy. Comn., Ames, conatruct- 
ing 150x26 ft. continuous I-beam bridge and 
0.148 mi. pavement on Iowa 160, FN_ 213, 
Cedar Co.; maintenance culvert repair flume 
and wood bridge on lowa 127 and lowa 37, 
M 4304, Harrison Co. F, R. White, Ames, 


ch, engr. 

Wisconsin—State Hy. Comn., Madison, 
wing walls for rth Water St. Bridge, 872 
City of Sparta, 8.P. 5798, Monroe Co. lans 


deposit $1. 
Bids Asked August 16 
California—State Div. Hys., Sacramento, 
reconstructing portion bridge across Sacra- 
mento River, at Rio Vista, Sacramento Co. 
G. T. McCoy, state hy. engr. 


LOW BIDDERS 


Kentucky—Dpt. Hys., Frankfort, July 28, 
addn. of sidewalk and strengthening bridge 
over Cumberland River, Harlan Co., from 

ons & Breedon, Rogersville, Tenn., $36,- 
CD 7/10—ENR 7/13, under Roads. 


CONTRACTS AWARDED 
te ~~ Dpt., Olympia, 2 
rei culverts, 


Nespelem, Rumsey 

Way, Seattle, $29,933. Bids 7/18. CD 7/10. 
West te Road Comn., Charles- 
ton, substructure and south half of super- 
structure Lewis Overhead 1649, also south 
superstructure Bridge 85, both 
Monty Bros., St. Albans, 
669 respectively***substruc- 
ture Bridge 1585, Kanawha Co., to The 
Foundation Co., 120 Liberty St., ° 
N. Y., $1387 Grand total $338,758. Bids 

7/18. 1/T—ENR 7/13. . 


Quebec—Dpt. P. Wks., Quebec City, con- 
voreag cones Saguenay-Chilbougaman Rail- 
way ridge into highway bridge, over 
Saguenay River (Grande Decharde) between 
St. Joseph d' Alma and Ile Maligne, to Do- 
minion Bridge Co., Ltd., Lachine, approx. 
$150,000. 8/18—ENR 3/16, under 8t. 
Joseph dd Alma. 

Quebeo—Dpt. P. Wks., Quebec City, 3 span, 
300 ft. rein.-con. bridge at Ste. Rose d 
Degele, to Ed. Rotte, Lac Long-Temiscouata 


County, 840,000. 

Que., Sie Edwidge de Clinton—Municipal- 
ity, ¢/o E. Martineau, clk., bridge over Moes 
River, to Henri L. Roy, Lac Megantic, $27,- 
895. Dpt. P. Wks., Quebec City, engrs. 


STREETS AND ROADS 


— Lane 


BIDS ASKED 


Bids Asked August 7 


N. J., Hammonton—Town, Town Hall, bi- 
tuminous surface treating Pine and Main 
Rds., Line St. and Cemetery Ave., involving 
70,605 gals. tar and oil, 123,900 sand 
cover. J. M. Adams, 805 Centra! Ave., 


Bids Asked August 8 


tate Hy. Comn., 8. C. Hadden, 
Indianapolis, bituminous resurfacing 
13.27 mi. sundry roads, Fort Wayne and 
Greenfield Hy. Dists., Contr. M-+2528, Wells, 
Jay and Blackford Counties, 7.09 mi. Fort 
Wayne Hy. Dist., Contr. 
Co., 14,09 mi. LaPorte > Dist., Contr. 
M-2681, La Porte and St. Joseph Counties, 
plans deposit on foregoing, $2.76 each; 
1.9 mi. Greenfield Hy. Dist., Contr. M-2530, 
Madison Co.; 6.2 mi. La Porte Hy. Dist., 
Contr, M-2632, La Porte Co.; 8.48 mi. Sey- 
mour Hy. Dist., Contr. M-2533, Ohio and 
Dearborn Counties; 9.03 mi. La Porte Hy. 
Dist., Contr. M-2534, White and Cass 
Counties; 8.68 mi. Crawfordsville Hy. Dist., 
Contr. M-2535, Vigo and Clay Counties; 
6.87 mi. Crawfordsville Hy. Dist., Contr. 
M-2536, Vigo Co., plans deposit on fore- 
going $1.75 each. R. Bower, State Hy. 
Comn., Indianapolis, ch. engr. 


lowa—State Hy. Comn., Ames, mainte- 
nance resurfacing. 9.5 mi. Iowa 127 from 
Logan to U.S. 75, 11.4 mi. Iowa 183 from 
Monona Co. to U.S. 75, 6.7 mi. Iowa 300 
from Modele to U.S. 30, M-4305, Harrison 
Co.; 9:3 mi. U.S. 59 from Millis Co. to U.S. 
6, 24 mi. Iowa 100 from Treynor to Gris- 
wold, 1.8 mi. Iowa 362 from Macedonia to 
U.S. 60, M-4306, Pottawattamie Co.; 12.5 
mi. Iowa 3% from Dunlap to Earling, 10.5 
mi. Iowa 191 from Portsmouth to Iowa 37, 
5.9 mi. Iowa {68 from Irwin to U.S. 69, 
M-4307, Shelby Co.; maintenance bituminous 
surfacing Iowa 9 from south of Little Rock 


14 


* Secondary 5653/2 


M-2529, Adame .- 


to lowa 9%, State MS-6, Div. 2, in 


Osceola 
Co., maintenance tiling U.S. 30 from city of 
Boone 


Boon to Des Moines River, M-1298, 
Co. F. R. White, Ames, ch. engr. 


N, J., Linwood—City, City Hall, surface 
treating Seaview, Cambridge, Devonshire 
one Davis Aves. F. Steelman, 705 Shore 

i» engr. 


O., Cincinnati—City, City Hall, concrete 
repaving Glenway Ave. from McKeone Ave. 
to Cleves Pike, $32,260. H. H. Kranz, City 
Hall, engr. 


Pennsylvania—John U. Shroyer, secy. 
State Hy. Dpt., Harrisburg, bituminous sur- 
facing, replacing portions existing pavement 
with plain cerfient concrete Serene ing 
existing arch on 3.i mi. U. 8S. Route 202, 
Whitpain and Lower Gwynedo Twps., Mont- 
gomery Co.; rein.-con. poring, bituminous 
surface adjustment on 0.03 mi. Traffic Route 
155, Annin Twp., also plate girder bridge 
over Annin Creek at Turtle Point, McKean 
Co. Plans deposit $2.50 ea. project. 


West Virginia—State Road Comn., D. Mc- 
Claugherty, secy., Charleston, road mix sur- 
facing 1.25 mi. Shinnstown-McAlpin Rd. 
(Secondary Route 13) Defense Access Raw 
Material Army Proj. DARM 41-A(1), Harrison 
Co.; Kentucky rock asphalt surfacing 6.24 mi. 
High Level riage and 0.22 mi. along Mer- 
chants St. to underpass, also surface treat- 
ing 0.34 mi, East Park Ave., all on State 
Route 73, S.P. 3674, Marion Co.; asphaltic 
concrete surfacin .9 mi, U.S. Route 19 to 

(Secondary 19/5) De- 
fense Access Raw Material Army Proj. 41-A 
(1), Monongalia Co, 


Wisconsin—State Hy. Com Madison, 
sheet sapuatt onurtacing 0.456 ott Main &t., 
Fort Atkinson, U.S. Hy. 12, Contr. 1, 8.P. 
1783, Jefferson Co. deposit $1. 

Bids Asked August 10 


Nebraska—Dpt. Roads & Irrigation, Lin- 
coln, bituminous stabilized base course, 
prime coat, armor coat, bituminous mate- 
rial surface course, etc., 5.6 mi. Laurel-Wayne 
FAP 4(9) and 269-B(3), Cedar and Dixon 
Counties; 10.7 mi. Antioch-Elisworth FAP 
277-B(2) and 277-C (3), Sheridan Co.; bitu- 
minous surface treating (armor coat) 6.3 
mi. Peru West Patrol 16811 State Rd., Ne- 
maha Co.; sand grave) surfacing, bituminous 
material surface course, prime coat, armor 
coat 13.5 mi. Clay Center-Superior FAP 
7-A (1) Nuckolis .; 2.3 mi, Cairo-Rav- 
enna FAP $18- 83). Hall Co.; 7.8 mi. Wins- 
low-Uehling, F. 304-C (38), Co.; 
sand gravel surfacing 4717 cu. yd, Tecum- 
seh South, Table Rock-Lewiston and Stein- 
aver East, Patrol 11012, 11014 and 11068, 
Johnson and Pawnee Counties; 3468 cu. yd. 
Pawnee City-Dubois-Kansas State Line, 
Pawnee City South and Dubois-Barnston 
Patrols 11015 and 11038, Pawnee Co.; 2946 
cu. yd, Adams-Tecumseh, Patrol 11021, State 
Rd., Gage and Johnson Counties; 6858 cu. 
yd. Rockford-Pawnee City and Burchard 
South, Patrol 11025 and 11051 State Roads, 
Gage and Pawnee Counties; 3472 cu. yd. 
Rockford Tecumseh, Patrol 11029 State Rd., 
Gage and Johnson Counties; 3405 cu. yd. 
Steele City-Pawnee City, Barnston-Liberty 
and Liberty South Patrol 11037 Siate Road: 
Gage Co.; 1,760 cu. yd. Johnson North an 
South Patrol 11050 State Rd., Nemaha Co,; 
6,319 cu. yd. Brownville-Falis City, Howe- 
Barada and Steela West Patrols 11052, 11053, 
11054 and 11055 State Roads, Nemaha and 
Richardson Counties; 1,180 cu. yd. Crete- 
Dorchester Patrol 19026 State Detour Rd., 
Saline Co.; 1,961 cu. yd. Tryon-Arnold and 
Thedford Patrols 71007 and 71051, Logan 
Co.; 5.151 cu. yd. Sargent-Ansley, Broken- 
Bow-Oconto and Broken Bow-Westerville 
Patrols 71014, 71018 and 71052 State Roads, 
Custer Co,.; 3,097 cu. yd. Westerville-Arcadia 
Patrol 71017 State Road, Custer and Valley 
Counties; 2,498 cu. . Ansley-Loup City and 
Mason City North Patrols 71019, 71020 State 
Roads, Custer Co.; 3,028 cu. yd. North Platte- 
Stapleton, North Platte-Tryon and on- 
Mullen Patrols 71033, 71034 and 71042 State 
Ro: Lincoln and .McPherson Counties; 
2,532 cu. yd. North Pfatte-Stapleton Patrols 
71035 State Road, Lincoln and Logan Coun- 
ties; 2,319 cu. yd. Dunning-Ainsworth Pa- 
trol 71040 State Road, Blaine Co.; 4,510 cu. 
yd. Burwell-Ericson Patrol 81037 State Road, 
Garfield and Wheeler Counties; furnishing 
1,700 tons bituminous aggregate for repairing 
Uehling-Oakland Patrol 26816 State Road, 
Dodge Co.; furnishing bituminous aggregate 
for 6 mi. Ellsworth-Bingham Patrol 57902 
State Road, Sheridan Co. W. G. Scott, state 
engr. 

Bids Asked August 11 

Kansas—State Hy. Dpt., La Crosse, single 
asphalt surface treating 6.32 mi. K 6038, 
Rush Co. R. C, Keeling, Topeka, engr. 

Minnesota — State ay Det, St. Paul 
gravel base repairs on 15.3 mi. S.P. 0603-04- 
(TH 12-26) between Ortonville and E County 
line. Plans deposit $3.40. gravel base; 7.2 
mi. S.P. 5602-03(TH 8-36) between Fergus 
Falls and 1 mi, west of Underwood, Plans 
deposit $3.05; 4 mi. S.P. 7608-06(TH 29-38) 
between 3% mi. north of Benson to north 
Swift co. line. Plans deposit $0.70. O. L. 
Kippi, St. Paul, ch. hy. engr. 


Neb., Gordon—City, Wm. D. Reed, mayor, 
street paving $29,457. H. H. Henningson, 
Standard Oil Bidg., Omaha, engrs. 


August 3, 1944 © 


Bids Asked Auy:. 
California—State Div. ; 
asphaltic conerete resurf,, 
tween Alameda Contra cc. 
Pablo Ave. Contra Cosi; 
with plant mix surfacing , 
mi. road between 2 mi. w. 
4.7 mi. west of Famos, kK: 
Coy, state hy. engr. 

Bids Asked 
lowa—State Hy. Comn 
bids July 26, imprv. M-é: 
Received no bids July 2 
Henry Co., 15.1 mi. Lee Co 
Co., Div. 2, MS-6. CD 7/17 


Ia., Grundy Center—Ba. =, 
Co:, rejected bids July 24, 
a secondary roads, 


LOW BIDDERS 

Alabama—State Hy. Dp: 
grading, draining, bituminous plontgome , 
mi. Beasemer-Pyne Mine Rc, effers; 2.06 
from Wright Contg. Co., ist’ Nat Re 
Bldg. Columbus, Ga., $178,803. nia 7/2; 

Idaho—At office Commiassione “a 
Boise, July 28, imprv. 4 mi. Clearvgie"#® 
from Northwestern Engraving C,).°%: 
City, N. D,, $28,605, est. $15.¢75+s09 .napid 
Idaho Co. from Standard Asphal ; 
Chronicle Bidg., Spokane, Wash., $33.3 
est. $81,568°9°11.198 mi. Custer do pom 
Morrison-Knudsen Co., 319 Bway.” 3,” 
$24,560, est. $28.115°**7.305 mi. Bonnent 
Co., from H. A. Gardner, Blackfoot Me 
est. $47,514°°*6.12 mi. Kootenai Co 
D. A. Sullivan, Parkwater, Wash, $4 
est. $42,446°**15.008 mi. Fremont a 
Counties, from N. Burggraf, } 
$49,239, est. $55,681. CD 7/21—ENR 1/37 

Kentucky—Dpt. Hys., Frankto . 

from L. G. Arnold, Inc., Eau Chain yt 
imprv. 4.619 mi, Butler Co., $77,924*8+) 
Allen & Codell Co., Winchester, 2 
Clay. and Jackson Counties, $249, 
x beaten a a at Levering " 

r le mi, ay and Leslie 
$248 ***from Fuller-Daviess Con pa 
fort, 1.601 mi. Grayson Co., $43,475%* trom 
Codell Constr. Co., Winchester; 5.856 mi, 
Lawrence Co., $284,478***from O. y. 
Berea, 6.123 mi. Lawrence Co., $1 
from White Consolidated, Inc., 1735 w. Ful. 
lerton St., Chicago, Ill, 15.021 mi. Union 
and Webster Counties, $74,715; 16.845 mj. 
Boone and Kenton Counties, $53,650; 9.717 
mi, Scott Co., $40,575***from Oman Constr 
Co., Acklen Park, and Foster & Creighton 
Co., American Natl. Bank Bldg, Nashyvili 
Tenn., 3.216 mi, Whitley Co., $148,859, Dpt. 
Hys., Frankfort received no bids July %, 
imprv. 13.304 mi. Leslie Co. 


Louisiana—State Dpt. Hys., Baton Rouge, 
July 26, imprv. 172.6 mi. Sabine Parish, from 
Carruth Contg. Co., National Bank Bldg, 
Baton Rouge, $154,456. CD 7/17—ENR 1/2). 


Md., Baltimore—cCity, July 21, sheet asphalt 
paving Lombard St., from National Paving & 
Contg. Co., Menlo Dr. and W, M. R. R, 
Baltimore, $48,635. D 7/13. 


Seine pet, Roads & Irrigation, Lin- 
coln, July 20, imprv. 9.6 mi. Butler Co, 
from Peter Kiewit Sons Co., Omaha Natl. 
Bank Bidg., Omaha, $615,935°**15.1 mi 
Hitehcock Co., from Krotter Bros., Palisade, 
$217,033***13.6 mi. Butler and Polk Counties, 
from Francis R. Orshek Co., Fremont, 
1,778***5.5 mi. Webster Co., from Steele 
ros., Dorchester, $77,5667***8 mi. Nuckolls 
Co., from Dobson & Robinson, 823 ist Natl. 
Bank Blidg., Lincoln, $115,668. Rejected 
bids July 20, im . 18.6 mi. Nuckolls Co. 
Received no bids July 20, grading, gravelling, 
culverts 0.6 mi. Knox Co. CD 7/14. 
Pennsylvania—State Dpt. Hys., Harris- 
burg, July 26, imprv. 0.82 mi. Indiana Co, 
from B. Ferrari (Latrobe Constr. Co.), P. 0. 
Box 160, Latrobe, $159,755°°*0.29 mi. Mont- 
sees Co., from Tri-County Constructors, 
igh School Rd. and Harrison Ave., Elkins 
Park, Phila., $43,751%**7.73 mi. Fayette Co. 
from Roy Furman, Waynesburg, $246,401, 
CD 7/14--ENR 17/20, 
wR, N At office G. C, Baston 
City Hall, comr. P. Wks., City Hall, July 18 
Proposal A, repairing, resurfacing Brenton 
Rd., Narragansett and Carroll Aves., and 
Proposal B, same as above, plus repairing 
Annadale Rd., RI-37-164-N, from Dwyer 
Bros., Inc., and C, J. Fanning Const. Co. 
225 Girard Ave., Proposals (A), $44,838; (B), 
$51,947. FWA. CD 7/13. 


CONTRACTS AWARDED 


Conn., East Hampton—Town Bad. Select- 
men, 94 Main St., rebuilding 1 1/3 mi 


Waterhole Rd., own forces, $41,000. 
Florida — State Road Dpt., Tallahassee, 
imprv. 17.443 mi. Escambia, Okaloosa and 
Santa Rosa Counties, to Smith Eng. & Con- 
str. Co., West Pensacola, $93,774°°*19.591 mi. 
Gadsden and Washington Counties, to Cos 
gin & rmont, ipley, $81,592°°°4.876 
mi. Highlands and Polk Counties, to Marion 
Contr. Co., Ocala, %, Grand total $273- 


763. Bids 7/18. oD 7/6. 


Idaho—State Dpt. P. Wks., Bureau Hys. 
Boise, imprv, 4.068 mi. Kootenai Co. t 
Roy L. Bair & Co., 1220 Ide St., Spokane 
Wash., $35,926, Est. $32,102; 9.213 mi. Twit 
Falls Co., to Hopps Constr. Co., Twin le 
$113,838. Bids 7/21, awarded 7/21. CD 1/1 
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D WORK 
Carlisle—P. G. Keebey, et al, 2508 
h St,, Little Rock earthen Sian, Sohiareta 


way, 12 mi, south of here. Seeki - 
from Arkansas Utilities” Comn. or 
Montana Water Conserva- 

rag EOE ea ae, lets 
engr. CI ori ane 6/29. eres 
New Providence—Union Co., Court- 

C beth, rubble stone, masonry and 
mune dam near Plainfield Ave. 


ASKED 


Bids Asked August 10 


set U. 8. Eng., 31 St. James 
joston, a : 
ao redging God Canal, No 


Bids Asked August 14 
Carroll —Ba. Supervs. Carroll Co., - 
ting “Drainage Imprvt. 102, 89,000 cu. 


yd. excav., 17,199 ft. open ditch, etc. 
Bids Asked August 16 


California—State Div. Hys., Sacramento, 
heavy stone riprap and rock mattress and 
pormeenie ile jetties, 0.1 mi., at Dyerville, 

umboldt Co. G. T. McCoy, state hy. ehegr. 


Bids Asked August 18 


YLa., New Orleans--U. 8. Eng., foot of 
Prytania St., excavating approx. 2,350,000 
cu. yd, earthwork, etc. for channel excav. 
and disposal excavated material between 
miles 28.4 and 39.5 on 9x100 ft. Vermilion 
Proj. New Orleans Dist., Solic. No. 
16-047-45-3. 

#Tex., Austin—Bureau Reclamation, 8. O. 
Harper, ch. engr., Denver, Colo., dehumidify- 
ing and ventilating equip. for gate operating 
galleries, Marshall Ford Dam, Spec. 1756-D. 


Bids Asked 


?La., Baton Rouge—U. 8. Eng., foot of 
Prytania St., New Orleans, Zone 9, earth- 
work, etc., Pontchartrain Levee Dist., Sol. 
No. 16-047-45-2. Over $25,000. 


LOW BIDDERS 

?La., New Orleans—U. 8S. Eng., foot of 
Prytania St., July 17, lock entrance imprvs., 
incl. creosoted timber guide wall exten., 
earth excav. and levees, riprap bank paving, 
etc., Sol. No. 16-047-44-135, from J. Ra 
—-, & Co., Inc., Harvey, 649,878, C 


CONTRACTS AWARDED 


* Arkansas, Kentucky, TBeietens and 
mnessee—U. 5S. Eng., P. O. x 97, 
Memphis, Tenn., 733,000 cu. yd. levee work, 
Golden Lake, Ark., to Driver Contracting 
Co., Cotton Exchange Bidg., and W. L. 
Sharpe Contracting Co., Columbian Mutual 
Trust Bidg., both Memphis, Tenn., $205,240 
***420,000 cu. yd., levee work, Osceola, Ark., 
to Jones-Gillis Contracting Co., McComb, 
Miss., $154,350***557,000 cu. yd. Pecan Point 
and 494,000 cu. yd, Joiner, both Ark., to La 
Plant & Ingram and C, W. Vollmer Co., 
Turrell, Ark., $345,829, foregoing in Lower 
St. Francis Levee Dist., ee Co., 
Ark.***556,000 cu. yd. levee work, Jericho, 
Lower St. Francis Levee Dist., Crittenden 
Co,, Ark., to Gerald Smith Contracting Co., 
Memphis, Tenn., $189,040***203,000 cu. yd. 
levee work, White River Levee Dist., Knowl- 
ton, Desha Co., Ark., to C. T. Watts, Roch- 
dale, Miss., $76,125***430,000 cu. yd. White 
River Levee Dist., Henricho, Desha Co., 
Ark., D. B. Hill, 116 N. Spring St., Little 
Rock, Ark., $08,255***506,000 cu. yd. levee 
work, Reelfoot Levee Dist., Miller Station, 
Fulton Co., Ky., to 8S. W. Hardwick & Co., 
Beardstown, IIL, $130,295***541,000 cu. yd. 
Upper Yazoo Levee Dist., Walls, Mis., vicin- 
ity of De Soto Co., Miss., and 382,000 cu. yd. 
Upper Yazoo Levee Dist., vicinity of De Soto 
Co., Miss. and Shelby Co., Tenn., to W. A. 
Craig, Bauxite, Ark. $313,820°**213,000° cu. 
yd. levee work, Reelfoot Levee Dist., Solic. 
Philipp? 200,000 cu. yd. Reelfoot 
a illippy, and 334,000 cu. yd. 
Reelfoot Levee Dist., Markham, both, Bolle 
44-52, all in Lake Co., Tenn., to Pioneer and 
Sander, Dyersburg, Tenn., 233. Grand 
total $1,766,187. Bids 7/8. CD 6/13—ENR 
6/15, under “Tennessee and Arkansas’. 


a.. New Orleans—U. S. Eng., foot of 
i ania St., 2,220,000 cu. yd. earthwork 
on lfississippi River Levees in Lower Tensas 
Levees, Inv.* 16-048-44-134, Item R-365.6. 
Ferriday Levee, Plan B, Items B, C and F, 
and 2,410,000 cu. yd. earthwork, Vidalia 
Point Levee, Plan B, Inv. 16-047-44-134, to 
H. B. Blanks Co., P. O. Box N, St. Joseph, 
17.06c and 13.25c per cu. yd. all*or none 
respectively. Bids 7/7. 


¢Mas., Boston—U. S. Eng., 31 St. James 
Ave., Boston, grading, filling work, con- 
structing drains, Castle Island, No. 19-023-45- 
NEG 7. to C. J. Maney Co. Inc., 24 Dane &t., 
Somerville, $31,814. 


N. J., di City—City, timber bulkhead 
east side Creek, south of Grand St., 
to New Jersey Asphalt & Paving Co., foot 
See St., over $20,000, Bids 6/20. CD 


Quebec—Provincial Govt., c/o Ministry of 
Agriculture, Quebec City, drainage farm 
lands at St. Bathelemy and Lanoraie, day 
labor, $36,000 and $100,000 respectively. 


LATIN. AMERICA 


Brazil, Cabo Frio—National Acalis Co. of 
Brazil, Cabo Frio, plans caustic soda and 
salsoda factory. 000. 


Mexico—Territory of Baja California, 
Mexicali, will construct and repair water- 
works in cities of Tijuana and Mexicali, 
by own forces. $100,000. Maximino 
Camacho, dir. P. Wks., approved project, 


Territory of Baja California, 
Mexicali, wiil construct and repair sewerage 
in cities of Tijuana and Mexicali, by own 
forces. Maximino Camacho, dir. 
P. Wks., approved project. 


Mexico—Territory of Baja California, 
Mexicali, will construct and r ir 
and hys. in cities of Tijuana and Mexicali, 
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by own forces, $100,000. Maximino Ca- 
macho, dir. P. Wks., approved project. 


Mexico—tTerritory of Baja California, 
Mexicali, will construct and repair bridges, 
in cities of Tijuana and Mexicali, by own 
forces. $650,000. Maximino Camacho, dir. 
P. Wks., approved project. 


Mexico—Lower California Territory Gov- 
ernment, Palacio del Territorio, Mexicali, 
B. C., plans sewerage imprvs. in Mexicali 
and Tiajuana, Lower California Territory. 

Mexico, G — National Defense 
Ministry (Aviation Branch), Presidential 
Palace, Mexico City, will construct military 
airport by own forces. $350,000. Maximo 
Camacho, Fed. Dir. P. Wks., approved 
project. 

Mexico, Guanajuato—Ministry of Finance, 
Palacio Nacional, Mexico, D. F., plans fed- 
eral bldg. $250,000. 

Mexico, Huatusco — City, Rogelio Viezca, 
local health representative, will construct 
water sys. and sewers by own forces, $100,- 

Mexico, Irapuato—City of Irapuato, Mu- 
nicipal Presidente, Jose Campos Ortiz, takes 
bids — 85 days constructing school. 

Mexico, Mexicali—Baja California, Terri- 
tory of B. C., Eligio Esquivel, irrigation 
dir., Capital City, Mexicali, plans dam, 
hydro-electric plant, near here, using Colo- 
rado River to irrigate vicinity of Mexicali. 
$1,200,000. 

Mexico, Mexico City—City, Xavier Rojo 
Gomez, mayor, will construct small water 
sys. in various suburbs incl. Los Alamos and 
Narvarte, by own forces. 000. 

Mexico, Mexico City—Dpt. Public Works, 
Maximo Camacho, dir., 5th of May St., will 
take bids within 90 days constructing gov- 
ernment bidg. to house expositions, indus- 
trial conventions, etc. 000, 

Mexico, Mexice City—Federal Dpt. Educ., 
Jaime Bodet, secy., Presidential Palace, 
Mexico City, will construct Norma! School 
center, Calles del Fresno and Sor Juana 
Ines de la Cruz, by own forces. $1 000. 
Jose Villagran Garcia, Mexico City, archt. 
CD 4/4—ENR 4/6. 

Mexico, Mexico City—Federal Health Min- 
istry, Dr. Gustavo Baz, secy., Presidential 
Palace, will take bids in October, 400 bed 
hospital to be called “Morelia”. $600,000. 

Mexico, Monterrey—City, J. P. Mata, in 
charge of road construction, plans construct- 
ing, repairing Villaldama Hy., during last 
half 1944, $400,000, 

Mexico, Monterrey—State of Nuevo Leon, 
Governor Arturo B. de La Garza, Monterrey, 
will construct new. water systems and sew- 
erage and repairing existing ones, by own 
forces. $550,000, 

Mexico, N tate of Sonora, Gover- 
nor Adelardo lL. Rodriquez, Capital City, 
Hermosillo, will construct hospital for 
farmers in Yaqui Valley, by own forces. 


Mexico, Tetitlan—National Common Pub- 
lic Lands Credit Bank, V. Carranza, No. 61, 
Mexico, D. F., lang sugar central for 
agrarians and workmen. § be 

Mexico, : Torreon—Bank of Mexico, 
Mayo 2, Mexico, D. F., plans by Gonzalo 
Garita, Juarez, No. 50, Office 1, Mexico, D. F., 
6 story, rein.-con., granite branch office 
bidg., with underground vaults and safe de- 
posit box department. $400,000. 

Mexico, Tuxtla Gutierrez—State of Chia- 
pas, Dr. Rafael P. Gamboa, in charge Pub- 
lic Works, Capital City, plans public works 
last half 1944, incl. roads and higtrways, 
electrification, irrigation. WW, sewerage, 
bridges and schools. $1,500, 

Mexico, Vera Cruz — Marine Ministry, 
Heriberto Jara, secy., Presidential Palace, 
Mexico City, plans docks at port of Vera 
Cruz. $450,000. 

Mexico, Victoria—City, Guadalupe Villar- 
real, dir. Educ., takes bids within 100 days, 
constructing school. $165,000. 


Hermosa, plans airport. 

sented for approval to Natl Dpt. P. Works, 

Maximino Camacho, dir. for approval, 
South America, — Phillips ..Pe- 

trofeum Co., Bartlesville, Okla., developing 

several deep test oil wells, storage facilities. 

etc. 


PUBLIC BUILDINGS 


PROPOSED WORK 


* 4s Mobile, plans by T. Cooper 
Van Antwerp, 21 \ 8. Francis St., hos- 
ital, modernization, addn., St. Anthony St. 
500,000. Applied to PWA. 


Ark., Hot U, E. Eng., 300 Bway., 
tilde Rech, renedeling: © taeeeel Metal Be 


Soto for clinic. 

¢Conn., Groton (br. New London)—Pub. 
Housing Auth., NHA, 24 School St., Boston, 
Mass., brick, concrete boiler house,. Conn. 
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PUBLIC BLDGS. (Proposed Work, Cont'd.) 
6216. Payne & Keefe, 231 State St, New 
London, engrs. 


t - Lake Chartee—Calcasiou 
1 B4., plans 827 
Hodges &t., school "b ide. a es 
funds allotted. 6/16. 

Auth., 


La., Weeks “Pee. Meudon 


Lake Char 
16107. CD 17/19—-ENR 7/27. 


¢*Md., er Pub. Imprvt. Com., 

plans by a story eaeee. Pr. — 

Charlee oe de ior choo! bide Ma. 
men and jun ; 

18- 108 $200,600. te 

Pleasant St, mechanical oe 


+Mass., ong ae John’s Hospital, Bart- 
lett St. Lee =. * P. Graham, 171 een 


bury veining bids. 
200-N. 925. 000. FWA. CD 6/7—-ENR 6/16. 


+Mass., meee See ringfield Soliews, 263 
Alden St., plans by McClintock @ C: Ine., 
468 Bridge St., genera! alterations bldg. for 
convalescent 7 
FWA. 


?Mass., Senin, Siaetee, Hospital, 88 
Washington St. plans by Howe & Prout, 
1016 Turks Head Bids. frovaones, R. a 
completing 3rd floor hospital for nurses 
commodations, Mass. 19-206-N, $20,000. 
FWA. 
—Berkley School 


be sory bric 
2 s60 


. $55, 
CD 7/17—ENR 7/20. 


Detroit—Bd. Educ., 1354 Bway,, 
pine by Malcolmson, Calder & Hammond, 
219 Griswold St., 1 story, bemnt., rein.- 
oer steel, brick school. $170,000. 


be a ae mases. neue, 18 


Wash., 25, D. C., oeett: 
recreation bidg., Mich. o- 33) 


Mo., Reck Hill—Rock Hill School Dist., 
T. D. Adams, supt., $420 Manchester Rd., 
Rock Hill, St. Louis, Sens 19, im ee by E. T, 
Friton, Security Bidg., Locust Sts., 
St. — Zone 2, schoo Hi Warson Rd. and 
o . $150, a Will apply to FWA, 
cD ¢/23—_ENR 6/29 


center for sailors. §$ 5.000 


Dist., 


_ conseete 
FWA. 


and Pt F Sts. 
78x127 ft., 
FWA. 


Educ., - o 


Tenn., Humboldt—city Ba. 
Supt. Sclrools, Humboldt, " eenter High Schoo 
Bla. anakae titan 


2 = G Bisctrie Bldg. 
sa Rat. Budge Ban 


Housing Auth., NHA, 
” and Taylor Sts., Fort 


Antonio, 30 unit 
family stop. gap housing, . Tex. 41658. CD 
1/18—ENR wat. 


Robstown—Ba. Educ., Robstown, 
plans by BE. E. Hamon, 715 &. Tancahua &t., 
Corpus Christi, school bidg. $150,000. 

Va., Alexandria—City Manager, City Hal 
guetebes by Div. School Bidg., State Dee 
Educ., State Office Bidg., Richmond, gym- 
ao and swimming pool bidg. $250,000. 

Portemouth—Bd. Supervs. Norfolk 
con te Court Ca Pa by nao. 
Cooke, & 8665 Monticello - 


cade Bidg., Nortel administration bidg. 
$250,000. 

Yuken Territory, Whitehorse—Dominion 
Govt» c/o = an Mpubstatio sangre. Ottawa, 

en su 
Qiaska Hy $200, rages eae ae 
BIDS ASKED 
Bide Asked After Auguet 1 
Groton—Bd. Educ., 
tempor elementary school Conn. 6229 F. 
26,000. A L Caproni, 1221 Chapel 
t.. New Haven, archt. C 7/20—ENR 7/27. 
Bide Asked August 8 

aN. C., Durses Hospital, Inc., 
Morganto: home addn., 
N.C, 31- 291. “sgt, $108. FW. A. Plans deposit 

a. Wy. ae 709 OW. oT ag St, 

elby, archt. CD 6/13—ENR 6/15 

Bide Asked August 9 

*Me., South Portland (br. ao. 
Housing Auth., NHA, 24 School 8t., n, 
Mass., drainage, gradi site imprvs. for 
housing, Me. 17082 and 17082. Plane deposit 
$50 first set and $10 ak addnl. 

?8. C., Greenwood—Pub. Bl! sami. 18 
and F Sts., N.W., Wash. 26, yrgitering 
heating sys. at U. . Post Omics. © 

Bids Asked August 10 

?Georgia—Federal Works Agency, Candler 
Bidg., Atlanta, three 1 story, concrete block 
child care bidgs., 1 each at Avondale, Scott- 
dale and Brookhaven. 3 . Daves, 774 
Spring St. N.W., Atlanta, archt. 

Bids Asked About August 10 to 15 

?Oregon—Bureau Reclamation, Dpt. In- 
terior, Bend, power plant addn., Cove Park, 
Deschutes Project. CD 6/7-—-ENR 6/15. 

Bids Asked Auguet 11 

+O0kia., Midwest —Pub. Bldg. stmt. 
18 and F Sts. N.W., Wash., 25, D.C., 1 story, 
part bemnt. school and recreational bidg., 
Okla. 34-173-A. ‘A. Extended date., Hud- 
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ge Ball & Associates, $19 Cotton Exchange 
uw City, archts. CD 17/18— 


Bids Asked August 15 
tal,” Cor : ees Carolina Hospi- 
Corp. 3 2 , bsmnt., brick 
> toe teen eral Hospital, 
Nes 1-206, se7,s00. ans Plans deposit 
- J. pewtne, B00 N. Queen 8t., archt. 
i ENR 7/2 


@N. D.. Minot—=5St. Joseph's, Mewnttel, 

Mother B. Celsa, pres., nurses’ % 4 
$2-104-N. $160,000. FWA. whe, 
Fargo, archt. CD 7/26—ENR Wat. 

Bide Asked August 16 ‘ 

0., Burton—Auburn Local Bd, Educ., c/o 
Mrs, Ethel Ayers, clk., R.D. No. 2, Chagrin 
Falis, 2 story, 120x180 ft. brick, steel, con- 


school. $150,000. M. Gilbert Mil- 
. Madison Ave., Youngstown, archt. 


Bids Asked August 16 


¢Pa., Chester—Pub. Blase, afasin.. 
and F Sts. N.W., Wash., 25, a: 
recreation bidg., Pa. 36-199. 8.” $361, Sis; Fw 
Extended date. H. R. Robinson, 1927 11 St. 
Wash., D. C., archt. CD 1/19—ENR 


crete hi 
ler, 12 


sill eeteecrananene aca 


sclost Di Diet se 1 sore ts cert f ce riak 


Ill. 11-301. 
“oas0'S 5 ae 


377 U. 8. Court House, Sling oa Cc 
1/27—ENR 6/22. 


Bids Asked August 21 


. Tallahoma—City, D. B. Campbell, 

story, bsmnt., brick hospita nn, 

“40- 40-190. ‘sso 000. A. Warfield & ble, 

Nashville Bidg., Nashville, archt. 
CD 17/27—ENR 3/23. 


Bids Asked August 22 


Ki: Naugatuck—Chemical Div. U. 8. 
ubber Co., c/o Fletcher Thompson, Inc., 
engrs., 211 State St., Benepe 2 186 
s0xl10 ft. plant bidg.. and 2 story, 80xi 6 
ft. machine shop and labora 
$500,000. Defense Plant Corp. wil 
8. C., Orangeburg—State Colored Normal, 
Industrial Agricultural & Mechanical Col- 
on of South a Dr. M. F. 
taker, pres., new ries and 
connections to existing heating "pie —. new 
chimney and boiler house. “ra 
10. . Klein, 152 Nassau "St. 
Atlanta, 3, Ga., engr. 
Bids Asked Latter Part of August 

eee City Hospital, 
Bd. Directors, 310 
‘a ger iM. G. Hoagiund, supt., 
300 E. Stoughton &t., brick, 
rein.-con. hospital addn. incl. wer plant 
and nurses’ home, os a — - 000. 
FWA. F. EB. Berger Kelly, ps 

Lincoln Bidg., archts. ep ¥ /it—-ENE 1/2 

Bids Asked September 1 
¢Ind., Indianapolis—iIndiana University, 
WwW. G. Biddle, secy. Bd. Trustees, Union 
Bldg., Bloomington, $ story, bsmnt., rein.- 
on, z aeeneres steel tig home, “Medical 
W. Mich’ Ind. “12. 135-N. 
$400,060. FWA. lans deposit. $26 $25. “a. 
ee & oy, 1400-01 +s g., 
CD 6/5—ENR 6. 
Bids “aaa 

¢Conn., Waterbury—Pub. Housing Auth., 
NHA, 24 School St., Boston 8, Mass., man- 
agement and maintenance bidg., Conn. 6206. 
B. J. Richmond, 174 Grand + archt. 


wenn at Willimantic—Pub. Housing Auth., 
24 School 8St., Boston Mass., new 
sone and drainage, Conn. 6181. ép 1/21—ENR 


7/27, 


LOW BIDDERS 
*it: Oxnard—Pub. Housing Auth., 
NHA, 785 Market St., San Fran port- 
able dwellin Calif. oo from EB. A iser 
Company 8825 W. ic = “Beverl 
ae Los p ALE $00. C 6/1T—B. 
ve. C., Wash.—Yards & Docks, Navy Dot. 
18 St. and Constitution Ave. N.W., 
25, July 26, Waves Barracks, Rawrleg” D. 
Nebraska and Massachusetts (Aen ~ ox 
9864, 7 Caulwa nei 1" 
= > ce a $349 tun 67 6/22. 
La Grange — i ~ Bduc., high 
seal 7 Modern Movable Homes, P.O. 
Box 1920, Opa Locka, Fla., $897,000. Bids 
7/26. CD 6a 7/6. 


Hi., Deve ere +o. precmnes 
Pe between and I Sts. N Wash. 5, 
D.c., Ju Fg! Boiler House Bide. aban 


Proj. 22 from Peter Hamlin ao 9 8. 
ENR V/s St., Chicago, $79,766. CD 7/11— 


Caadene 


qm. 
c/o A. C. e 
Springfield 
on prem 


Md., Indian Head—Yards & Docks, Navy 

ye cy is e fa Constitution Ave. N.W., 
July 26, laboratories, 

haan” oe edonl Powder Factory, 

No 8931, from Jos. Light Constr. Co., 
1426 en St. N.W., Wash., D. C., $180,- 


#Va., Alexandria—Pub. Housing Auth., 
NHA, spuoerett Bidg. 2, 19 and D Sts. 
N.W., Wash. c., July 25, 166 unit 


family dwellings, Va. 4-3, 
¢ Co., Inc., 441, Lexingto: n 
an tee CD 7/21— 


aise Fen 38 St. and aa ees. 


D. C., July 2 
tncttities” me ordnance mat. 
from Vi _ Engrg Co 
_— $864,300. 
7/18. 
Tretar Dp 
milit co a 


ears Toronto—Sec 
Ottawa, July 26, hospite) We 
at Sunnybrook Farm, No: !'#! didgs 


Redfern Constr. Co., ' Lt 1 York, fp 
Bidg., $3,000,000. CD 7/1: ENR ty Lite 


CONTRACTS AWARDED 


¢Calif., Fontana—vU. s. ; 
ueroa St., Los Angeles, Zon. 4, ste 
oil a ye ot 165 MM shell plant (ae at 
to Hickman & Ritter, 241) Char 

weet ‘Ave., Los Angeles, $51 130. Bids “harn- 


Ia., Hampton—City, powe, sa 
tional” Supply Co.," Sorina: niet, to Na. 
Stanley Eng. Co., Centtral State Bank Bidg 


Muscatine, eners. 


Bs 751g, Pig. 


Baltimore—U. 5s ng. 
Gi Mite. Matieese, cons ructing sudan 
cations of existing warehouse, Holaty 
Signal Depot, Contr. W-i8-020- eng-s41 _ 
Charlies R. Scrivener Co., Inc., Old Freder 
Rd. and Charing Cross, $61,835. cp’; ek 
we mgr 


+» Linden—Pub. Bonsin A 
ate feces ew re ne To, NEA, 
sewerage sys. at housing N. J. 28071, to Com 
duit Foundation Sr oes. 770 = 8. Schuyikil 
Ave., Phila., Pa., $71,368. ' 


Quantico—Yards & Docks, Navy Dpt, 
and Constitution Ave. N.W., Was; 
C., bakery bidg., Marine Barrack, 
8, to J. D. Hedin Constr. a 
uiseee Ave. N.E., Wash., 17, 


Bids 7/7. 
*Va., Yorktown—Yards & Docks, x 
Wash. as. - ee ee Ave. NW 

epth charge t 
NuiD, NOY 11k be eee, ~~. 
4 Inc., Nelson Bldg., Newport 


Bremerton—Yards & Docks, Navy 

St. and Constitution Ave. NW, 

» 25 D. C., boiler, central power plant, 

Navy "Yard, NOY 8142, to C. C. Moore & 
Sia ae Mission St., San Francisco, Calif, 


Vi 
1 ¢ St” 


neaeicas 
News, sti 


it Seatane-—Tarde & Docks» Navy 
t., 18 ees. Constitution Ave. N.W, 
35, D. C. +» Seneral storehouses and ap- 
portesiant work, Navy Supply Depot, NOY 
435 = Pie, wie, 723,008, Co., 6bs Arctic 

tt “ $1, CD 17/18, und 
Big. —ENR 7 


wWyo. —Sanieddéorteierase Admin., Ver- 
mont "Ave. between H and I Sts. NW, 
Wash., 25, D. C., addnl. hospital bidgs, to 
Francis R. Orsnek Co., Fremont, Neb., $574 
700. Bide 7/18. CD 7/20—ENR 7/27, under’ 


N. B., St. John—Wartime Housing Ltd, 
York St., Toronto, Ont., 50 addnl. houses 
Mill Pond site, to Acme Constr. Co., Ltd, 
46 Canterbury St., about $220,000. CD (/i- 
ENR 6/8. 

Oshawa—Wartime Housing, Ltd, 5 
York St., Toronto, 75 semi permanent houses 
to Redfern Constr. Co., Ltd., Excelsior Life 
Bldg., Toronto, approx. 000. 


COMMERCIAL BUILDINGS 


PROPOSED WORK 


Ark., Little Rock—First Church of Christ, 
12 and Thayer Sts., plans by Bruggems., 
Swain & Allen, Gazette Bldg., 2 story, 
masonry, steel, concrete church and Sunday 
School. $425, 

Atilanta—Montclair Apartments, Inc, 
c/o Thos. Bradbury, archt., Wm. Oliver 
Bilag., 2 story, brick apartment bidgs., Clair. 
mont and N. Decatur Rds. $200,000. CD 
1/25——-ENR 17/27. 

Md., Towson—Loyola High School, poe 
Ave. west of Charles Ave., plans by John A 
Ahlers, 817 N. Charles St., Baltimore, % 
story, 100x125 ft. gymnasium and 175x150 ft 
Beye swimming pool, $175,000. 

th Central Missouri Hos- 
Rolla, plans by E. T. Friton, 
pital “anan ied to Bidg., a. Louis, hospital. $354,000. 


Appl 

Tex., 16 
Anico eo” Bide. Galveston, plans by Andrew 
8S. Fraser, 624 Am. Natl. ins. Bidg., Galveston, 
imprv. 6 story hotel. $150,000. 


Bide Asked August 7 esi 
3 tholic oy 

c/o P. A. A. Dufresne, secy., 13 St. o- 
St., conser aeties Chemin a ‘tas i 
Boulevard St. Helene School and St. char 
School addn. 150,000. Anastace Gus 
archt., and Emil Langerin, engr. 
at 513 Rachel St., Montreal. 


Hotel Co, 


August 3, 1944 © ENR CONSTRUCTION REPORTS 
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charge test 
firginia ting 
idg., Newport 


t Docks, Na 

: Ave. NW 
power plant, 
C. Moore & 

Mcisco, Calif, 


t 7/27, under 


using Ltd., 6§ 
dadnl, houses, 
itr. Co., Ltd, 
00. CD t/i- 


sing, Ltd, 5 
anent houses, 
resister Life 





‘ch of Christ, 

Bruggemaa, 
\g., 2 story, 
| and Sunday 


g8., 
200,000. 


chool, Boyce 
s by John A 
Baltimore, 3 
nd 765x150 ft 
000, 


lissour! Hos- 
>. T. Friton, 
al. $354,000. 


g., Galveston, 


hool 

} St. Charles 
Lac Sclrol, 
i St. Charles 
tace Gravel, 


EPORTS 


BLDGS. (Bids Asked, 


Probably Next February 
archts. 
Emile, church, 2 2 story, 36x86 
Mapel and tower, and 32x38 ft., 


room, 35x70 ft. 
Lemo: Trinity 
and ioe eyan Church, 0/0 


urch, 
er rey, 517 Hummel Ave. $126,000. 
Bids Asked 


Penn archt., 

B 41x67 ft. 

brick nurses’ ences an: 

1014 Ouelette Ave., for Sis- 
Dieu, 1014 

3/18. 


Quelette Ave. 

pACTS AWARDED 
Mateo—Newbridge Par ealty 

Colt, Bracket San Francisco, 73 
‘eventual 125 to 189 1 story. frame dwell- 
cone 0d Berticanes only So. 
$5,000 each. 


wen oe San 
i ay 1182 Market St., ne dncmaen 
Enterprises, Inc., 


Stratford—Tano 
cn B res., 74 Goodsell St., 
eee nek theatre, Boston and 


, to Merritt Building Co., Inc., 
Aves Bridgeport. Est. $200,000 


ood ENR’ 1/31. ; 
efferson Home Build- 


0 residences, to Selmar 

Duff Dr.; 42 residences 
t Lumber Co.; 62 residences to A. 
ait in oer Arthur. Total $438,000. 
Knostman, 2017 W. Gray Ave., Houston, 

cht. 

\ A ee ai Columbus, 696 
ody Ont., an t. National 
nee, ae nt., ee cvetens hostel, 
ollis Fanson Sts., constructing recrea- 
centre and hostel, Contr, 28-HI-105, to 
g. dom. Cb ‘8/1 Russell Ave., Ottawa, Ont., 


Bale Bee ewan & McCracken, 
and Quebec North Shore Paper Co., 686 
W., Montreal, reconstruct- 
to ae, Co. of 
per erees, St. Mon- 
CD 3/28—-ENR 4/13. 


INDUSTRIAL BUILDINGS 


0 WORK 
Minn, Fergus Fallse—CREAMERY—Fer- 
Co-op., Fergus Falls, plans by 
fling &-Gohn, engrs. and archts., 
$ 8 Barstow St., Hau Claire, 1 story, 
bamnt., creamery addn. 


sion fa ns Route 17, Mast Ratherfora, 2 
° utherfor 
tory, brick, 1 laboratory and mfg. plant. 


N._C., Charlotte—WAREHOUSE—Ameri- 
Ss yee ae 8.W., apeam. 
soon ‘trac 0) Warehouse 

& Stevens, Bidg., Atlanta, 


_- WAGPROpSS — Pied- 


. W. Maxwe fe 
seenane ware. 


Charlotte—COLD STORAGE BLDG. 

‘ Ay & Fuel Co., 700 West 9 St., 

id storage aa cold stor- 
cae imprvs. $100,000. 


s ©., Saluda—POWER PLANT, _— 
a ee ~~ Co., Columbia, 
ges power plant ‘addn., and 


Tex., sachin 
Cr, Ge tae tinental Oil 


gas repressing 
a 600 SY saspenener eseable of han- 
“a ly, 7 mi. north- 


Houston PLANT—Sheil Oil Co., 
contrac 


i Shell 
plant. Thien cp’? 7/27. 


concrete empply il Sharene 


‘ Soa 
Over $40,000. & Stra: 3 
Wick Bide, archta, OD Wt ae Ue 


Madisonville—PLANT—Gen 
Ie, Madiony plant. $40,000. en, wee 


is fenle Cottons ‘hc Cottons a w. 
il with 7 116 § loom conan ty. Robe: rts & Co. 
ae Allen Bldg., ta, Ga., "aan 


rola achinery 


Bre Kew Braun- 
vice 


WARBEOUS 


“Fag A ox sc 


EPOT— 
sr Beet Peer & Pacthe R. R. 
», Ni, Land 3 meee teakée th brick, 

passenger depot, concrete fdn., etc. 


Pepin—CREAMERY—Lake View 
Inc., Pepin, plans by Boyum, Schu- 


bert & Sorenson, Winona, Minn., brick, tile, 
rein.-con, creamery. $40,000 
Vancouver—STORAGE—Wing Lee 
c/o 241 Keefer St. plans 
& Thornton, 718 Granville. St., 
2 story, full bemnt., 124x165 Ye rein.-con. 
storage and distr. bidg. $125,000. 

Newfoundland, Bale Verte—MINE DE- 
VELOPMENT—Rambler Mines, Ltd., Bate 
Verte, sinking shaft, constructin ing 5% mi. 

way to tide water, mill, tons ore 
dally, house, living euitomn etc. 
$300,000. 

Ont., Windsor—PLANT—Purolator Prod- 
ucts, Lta., c/o G. P. Dickson, K. C. Windsor, 
plant. $50,000. 

Que., — PAPER MILL — Price 
Bros. ‘Co., Ltd., 65 Ste. Anne St., Quebec 
City, remodeling portion paper mill. $40,000. 


, La Providence—PLANT—O, Jacques, 
rT) sod St. Michel St., organ mfg. plant. 


BIDS ASKED 
Bids Asked August 7 

N. J., Elizabeth—PLANT—Linde Air Prod- 
ucts Co., 796 Frelinghuysen Ave., Newark, 
mfg. bldg. addn. and garage. 

Bide Asked August 8 

Minn., Winthrop—PLANT—Tri County 
Dairy Corp., 1 and 2 story, 87x140 ft., brick, 
tile Intl dehydrating plant. Plans deposit 
$15. Kiinger, Hubbard & Gohn, 218 S. Bar- 
stow St., Eau Claire, engrs. and archts. CD 
6/7—ENR 6/22. 

N. C., Winston Salem—PLANT—Swift & 
Co., c/o E. K. Bmerson, Construction Dpt., 
Union Stock Yards, Chicago, Ill, 2 story, 
bsmnt., brick, rein.-con, plant addn. 

9 la Prairie—MILL—Secre- 
tary OP P. Wks., Ottawa, Ont., pilot flax 
mill, $45,000. Plans deposit $28. 


Bids Asked About August 15 


N. J., Berkeley H ite—F ACTOR Y— 
Manufacturing Chemical , Snyder Ave., 1 
story, masonry factory naan R. A. Thoen! 
42 ee ead Ave., Bloomfield, archt. 


6/1— 
Bids Asked August 15 
» Fort Worth—PLANT—Hobbs Mfg. 
Co., 609 N. Main St., approx. 200x300 t.. 
mfg. plant. C. H. Page, P. O. Box 936, 
Austin, archt. 
Bids Asked 


Conn., Stamford—WAREHOUSE—Ameri- 
can ranamid Co., 1937 W. Main 8t., 1 
story, brick, concrete Warehouse 38. 

Pa., Phila. — TERMINAL — Associated 
Transport, Inc., c/o A. J. Carson, archt., 
325 Memoria! Ave., West Springfield, pe 
terminal addn., G'St., incl. grading, 4 acre 
site, constructing roadways, steel and wire 
fence, freight facilities garage. Over $40.- 
000.. CD 6/21—ENR 6/29. 


Que., La — PLANT — Brown Corp., 
La Tuque, 70x242 ft. and 58xi21 ft. brick, 
steel, concrete stores and shop bidgs. $100,- 
000. v A. Rankin & Co., 1420 Sherbrooke 
St., W., Montreal, engrs. 


CONTRACTS AWARDED 


Calif., See -~ CANNERY -cieter pee 
Packers, 8. Belleci, pres. c/o J. A. Thom- 
sen, P.O. Box 68, Monterey, 1 story, 100x160 
ft.. frame, stucco cannery, separate con- 
tracts, under supervision A. B. Coats, 980 
Jefferson St. $200,000. 


"Con bl Kosquth Bt. 1 story. abs 
tan oSedy Kossuth St., 1 bets 65x 
150 ft., cinder block Reg gH 

ousatonic ive 


to Gellatly Constr. 
ie $40, cD (26 aNR 7/27. 


Sparrows Point (br. Baltimore)— 
DaNtr — Bethlehem Steel Co., Sparrows 
Point. 90x525 — slab yard, 90x275 ft. spare 
bidg., 40x88 ft. mill bidg., 40x65 ft. furnace 
bidg., all steel frame, brick, own forces. 
$200,000. T. Wilson, acting ch. engr. 


Mass., Brighton—PLANT—A J Auto I 
nition Co., 5 Brighton Ave., 1 story, 76x156 
ft., betes. plant, - ats Slotnick Co., 333 Wash- 


Tex. 


Est. Sumn 
Schein, ‘8: 333 Washington ose en. arent. . 


Mich., Alma—OIL REFINERY—Leonard 
Refinery ~ Alma, oil ree? brick, steel, 
concrete, Spence Bros., i204 Brewer 

Sagin aw. Est. W. Knapp, 
$30 0 Bohl Bldg., Detroit, archt. 


Mich,, PLANT—Steel Cooperage 
& Coating Co., 4001 Beaubien St., altering, 
addns. to and rebuilding brick, concrete 
pert fon “Fos, 000. to Krieghoff Co., 6661 French 


Mich., Flint — MACHINE agg = ny 
Motor Division, ¢ General Motors Corp., Flint, 
brick, steel, concrete —. mn didg. 
and nx house addn., to J oy So, 
ae Ten Mile Rd.,, Royal Gal. wat 


ae St. Louis — FACTORY — American 
Bearing Corp., ™ Fyler Ave., 1 pens Sy - 
140 brick, ars gonerete 
Pruin-Colnon 0) ae Ieevehaner’ i 
clede Bidg., 408 aoe. ‘se Bst. incl. equip. 
i FR » Webster Groves, 
t. Louis, 19, archt. 
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Mo., St. Louls— TRUCK TERMINAL — 
Dohrn Transfer Co., 720 Mound St., 1 story, 
40x105 ft, brick truck terminal, concrete 
fdn., to Murch-Jarvis Co., Inc., 718° Locust 
St. Zone 1. Est. incl. equip. 000. Van 
Hoefen, Froese & Maac 706 Olive S&t., 
archts. (Correction—CD ‘contractor and 
architects.) CD 6/19—-ENR 6/22, under CA. 

N. J., Mountain Lakes—PLANT—Standard 
Railway Co., Manny Rd., 50x80 ft., sgze° 
ft. and two 26x36 ft. brick, steel mfg. bid 
to ae & Sons, 109 EB. 29 St., New 
York, N. Y., $50,000. CD 17/25—ENR 1/27. 


N. J., Perth Amboy—PLANT—Welin Davit 
& Boat Corp., 500 Market 8t., 2 story, brick. 
steel utility ‘and service bidg., to Wm. 
Blanchard Co., 45 Poinier St., Newark, $45. 
000. CD 7/3—ENR 7/6. 

N. J., Piscataway (P. 0. Bound Brook)— 
PLANT BLDG., etc.—Bakelite Corp., 30 EB. 
42 St, New York, N. Y., altering cafeteria, 
| house addn., yard imprvs.,, to Marius 

edersen & coos 280 Hobart St., Perth 
Amboy, over $40,000. Francisco & Jacobus, 
611 6 oe New York, N. Y., archts. 

N. Toms River—FACTORY—H. Clay 
Glover Pt. 9 Robbins St., 2nd and 3rd floor 
brick factory top addns., to Ehret-Day Co., 
601 Mattison Ave., Asbury Park, $40,000. 


New Kensington — FACTORY — 
Aluminum Co. of America, R. O. Keefer, 
purch, agt., Gulf Bidg., Pittsburgh, 2 story, 

rt bsmnt., 75x200 ft., brick, steel frame 
ere 17 addn., separate contracts. 
Owner taking bids on site preparation 
<a piping. CD 1/18—ENR 1/20. 


Pa., Phila. — oer — Fruehauf 
Trailer Co., 1605 N. Front St., 1 story, brick, 
steel workshop, | to Collins Co., 1605 N. 
Front 8t., $ 


Pa., Phila. — STORAGE — International 
Chemical Co., 2642 7 Mascher St., brick, 
steel, storage bidg. 8. H. Levin, 1717 
Sansom St., $50,000. ® Amended 7/24. 


Pa., Pittsburgh—GARAGE—Motor Ex- 
press, Inc., K. P. Stoug in charge, 1434 
Metropolitan St. N.S, rebuilding 1 ny. 
50x140 ft., steel frame, storage arose 
Martin & Nettrour Contg. Corp. “bia: 
mond Bank Bldg. CD 7/19— R wat 


Pa., Scotia—PLANT—Scotia Mining Co., 
Port Matilda, design and construction ore 
processing plant, to Arthur G. McKee & 
Co., 2300 Chester Ave., Cleveland, O. Est. 
























Tex., Columbus — CYCLING PLANT — 

Shell Oil Co., Inc., P. O. Béx 2099, Hous- 
ton, Zone 1, design and construction, cycling 
plant, having 100,000,000 cu. ft. gas daily 
cap., to Petroleum Engineering, Inc., Com- 
merce Bldg., Houston, approx. $1,750,000. 


Houston—PLANT—Southwest Wheel, 
1438 Travis St. 1 story, 150x150 ft. 


Inc., 
— Cen- 


plant addn., to Base-Marshall 
ter St., $51,270. CD 7/19—ENR 7 


Tex., Lubbock — Sete etc. — 
— Transfer & Storage Co., Lubboc 1 
oe bemnt. warehouse and storage bi 

’D. Letfwic bbock, $49,987. Haynes 
& Stran e, 415 yrick Bidg., archts, CD 
1/18—ENR 1/20. S 


Tex., Pasadena—SILOS—Southern Acid & 
Sulphur Co., Wallisville Rd. Houston, 9% 
rein.-con., steel silos, 1 mi. south of here, 
to Jones-Hettelsater Constr. .» Mutual 
Bidg., Kansas City, Mo., $108,000, CD 7/26. 


Tex., San Antonio—TERMINAL STOR- 
AGE, etc.—Greyhound Lines, Inc., 808 Na- 
varro St., San Antonio, and 905 mmerce 
St., Fort Worth, terminal storage and load- 
ing station, to A. P. Rheiner & Co., Insur- 
ance Bldg., approx. $70,000. Morris & Noo- 
Se ae os. & Life Ins. Co. Bldg., archts. 


Tex., Wichita Falls—P Boh ED Comtinental 
oll Co., Wichita + a lation ou 
i peve., force account, 09,000. CD 


Wis., Lancaster—STORAGE—Motter Prod- 
uce Co., 1 story, tte bemnt., 60x100 ft., 
frame, storage bi! ———- fdn., Sv 
labor. Law, Law, Potter & Nystrom, 12 
Pinckney » Madison, archts. 


Wis., Racine— BOTTLING WORKS — 
panes Inc., 1009 Villa St., 1 story, pect 
bsmnt., 80x80 tt, =x concrete block 
tling works addn. 7% 8. Jones & Son, Inc., 
1018 vie Su Hoffman, 201 6 8t., 
ar 


Wis., Mitgstnnt--DAIny anne Dairy 

= ecrs, EB. Main St, Madison, re- 

ag catey for P ag te ww et to 

Sia lian, ead, Ward & leunt’ 
550 State St., Mitton Saive 


Wis., River Falle—PLANT—River Falis 
Coop Cream wastes Sei. River Falis, brick, tile, 
pres Ria = plant, to J. 8. Sweitze & 
739 Pillsbury Ave., St. Paul, 
$50,000. Slifer & Cone, Endicott 

Bldg., gt’ Paul, Minn., archts. 


Que., Montreal—PLANT—Poirier Bessette 
& Co., Ltd., 975 du Bullion S&t., printing 
plant addn., erates de sh 8t., to J. P. 
Desrochers Co., Strathearn Ave., 
Montreal West, $40, 946.000. cp 6/30—ENR 7/6. 


INDUSTRIAL BLDGS. (Contracts Awarded, 
Cont'd.) 


Que., Montreal East (Postal Dist. Mon- 

treal) — PLANT — Canadian Copper Re- 
fineries Ltd., Duroches Ave., copper sulphate 
lant, to Foundation Co., Ltd., 1538 Sher- 
rooke St., W., Montreal, approx. $500,000. 
CD 3/22—ENR 3/30. 


UNCLASSIFIED 


PROPOSED WORK 


Calit., Los — GAS PIPELINE — 
Southern California Gas Co., 810 S. Flower 
St., installing 8 to 9 mi. 12 in. gas pipeline 
in San Fernando Valley. Owner furnishes 
pipe. Over $26,000. 


Conn., — AIRPORT — City, J. 
McLevy, mayor, City Hall, making plans 
miscellaneous airport repairs. $100,000. 

Conn., New Haven—AIRPORT—City, Air- 

rt Comn., F. I. Newton, chn., City Hall, 
mprv. airport. $55,000. 


*~ Chicage—AIRPORT BLDG.—Group 
of 8 Airlines, Municipal Airport, plans 
by Shaw, Naess & Murphy, 80 E. Jackson 
Bivd,, terminal bidg., at Municipal Airport. 
$950,000-$1,250,000. 

tLa., Golden Meadow—WHARF—U. 5. 
Eng., foot Prytania St, New Orleans, 
30x90 ft., timber whaff on piling found., 
near here. Over $26,000. 


N. ¥., Idlewild—AIRPORT PAVING— 

Dpt. Marine & Aviation, Pier A, North 
River, New York, Zone 4, making plans ist 
sect, paving airport. $960,000. J. Downer, 
30 Rockefeller Plaza, New York City, Zone 
20, engr. 

North Carolina—PARK—State Dpt. Con- 
servation & Development, Raleigh, B. 
Etheridge, dir., 235 acres state park, Wayne 
Co. Over $25,000. 

N. C., New Bern—PARK, etc.—State Dpt, 
Conservation & Development, R. Bruce 
Ethridge, dir., Raleigh, state park and 
restoration of Gov. Tryon’s Palace. $100,- 
000 gift. Will seek additional funds for 
acquisition of Tryon Palace site. 


Okla., Guymon—GAS LINES—Citles Serv- 
ice Gas Co., SE of City, Oklahoma City, 15.2 
mi. 4- to 20-in. gathering gas lines. $63,000. 

Okla., Healdton — OIL. PIPELINE — Pure 
Oil Co., 118 W. 6 St., Tulsa, laying crude 
oll genenas line and constructing storage 
facilities. Over $25,000. 


Okla., Tulsa—AIRFIELD BUILDINGS— 
Southwest Airways Co., Love Field, Dallas, 
mame bldgs. for 2 way route. Over 


8. D., Aberdeen—AIRPORT BLDG.—Lydia 
W. Kohlhoff, city aud., plans by G. W. 
Shiffiet, 83 S, 9 St., Minneapolis, Minn., ad- 
mu bldg. at municipal airport. 


Tex., Amarillo—AIRFIELD FACILITIES— 
Southwest Airways Co.,, Love Field, Dallas, 
airport facilities for 2 way route. $40,000. 


Tex., Athens—DAMS and SPILLWAYS— 
Koon Kreek Klub, c/o O Floyd, engr., 
1207 Texas Bank Bidg., Dailas, soon lets 
contract repairing earthern dams and 
new spillways, incl. approx. 42,000 cu. yd. 
excav., 1,500 cu. yd. concrete, 17,000 Ib, rein.- 
con, steel, sand, ete. 


Tex., Dallas—AIRPORT BLDGS.—South- 
west Airways Co., Love Field, bidgs., fa- 
cilities for establishing 7-route sys. from 
here. Over $150,000. Applied to CAA. 


Tex., Falfurriase—GAS WELL—Sun Oil! Co., 
Esperson Bidg., Houston, developing 6,000 
ft. gas-distillate well, 1 mi. south of here. 
Over $25,000. 


Tex., Fort Worth—AIRFIELD BUILD- 
INGS—Southwest Airways Co., c/o Love 
Field, Dallas, bldgs. and facilities to operate 
5 way route out of Fort Worth. $150,000. 
CAA has application. 


Tex., Houston—AIRFIELD BUILDINGS— 
Southwest Airways Co., Love Field, Dallas, 
airfield bidgs. and facilities, for 7 way route 
out of Houston. $150,000. CAA has applica- 


tion. 


#Tex., Rockport—AIRPORT LIGHTING— 
Civil Aeronautics Admin., P. O. Box 1689, 
Fort Worth, Zone 1, bids soon lighting 
Aransas Co., Texas Airport. Plans deposit 
$10. CD 6/14/483—ENR 6/7/43. 

Tex., San Antonio—AIRFIELD BUILD- 
INGS—Southwest Airways Co., c/o Love 
Field, Dallas, bidgs., facilities to operate 5 
route sys. from San Antonio. Over $150,000. 
CAA has application. 

Wyoming and Colorado—OIL PIPELINE— 
Utah Oil Refining Co., Utah Oil Bidg., Sait 
Lake City, 111 mi. 6 In. crude oil pipeline 
from Iles field in Colorado connecting with 
owners trunk line in Wyoming. Over 
$100,000. 

N. B., St. John—PARKS and PLAY- 
GROUNDS—Municipality, C. R. Wasson, 
mayor, parks and playgrounds. $140,000. 

Ont., Cornwall—AIRPORT—City, J. G. 
Cameron, chn. Town Planning Comn., air- 
port. $70,000. N. G. Wilson, 128 Gen Rd., 
Toronto, engr. 
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Ont., 


DOCK—Queens University 
Governors, 


ingston, dock exten. $28,000, 

Ont., Kirkland Lake—RAILWAY CLEAR- 
ING, etc.—Temiskaming & Northern On- 
tario Ry. Comn., 8. B. Clement, ch, engr., 
North Bay, soon lets contract clearing, grad- 
ing 1.1 mi. diversion of main line between 
M.P. 57.6 and 68.7-Kirkland Lake Subdi- 
vision. About $40,000. 


Ont., Owen Sound—HARBOR DEVELOP- 
MENT—Francis Farwell, Owen Sound, harbor 
Sareea south side Griffiths Island, $50- 


Que., Dorval—AIRPORT DEVELOPMENT 
—Dpt. Transport, Ottawa, Ont., addnl. air- 
port development, concrete hangar aprons, 
roads. $400,000. 


BIDS ASKED 
Bids Asked August 7 


N. ¥.. New York — TEST BORINGS — 
President Manhattan Boro, Municipal Blidg., 
Zone 7, Contr. 47, test borings in_connec- 
tion with ccastruction elevated public high- 
way with ramp approaches along waterfront 
of East River between E. 28 and EB. 40 Sts. 


Bids Asked August 8 


¢W. Va., Parkersburg—AIRPORT IM- 

PROVEMENTS—Clerk Wvoa Co., Court 
House, airport wapEve. incl. grading 2,300,- 
000 cu. yd., 34,500 lin. ft. drainage, etc., 
Route 2, at Williamstown Pike, approx. 8 
mi. north of here. $1,600,000. CAA. CD 7/7— 
ENR 7/13. 


Ont., Ottawa—SPRINKLERS AND FIRE 
ALARM SYSTEM—Secretary “+ P. Wkzs., 
Ottawa, Ont., automatic sprinklers and fire 
alarm sys.. Wartime Prices and Trade 
Board Bidg., Sussex St., $150,000. Plans de- 
posit $15. 


Bids Asked August 9 


N. Y¥., Idlewild—AIRPORT GRADING— 

Dpt. Marine & Aviation, Pier A, North 
River, New York, Zone 4, Contr. 6, grading, 
incl. approx. 2,500,000 cu. yd. fill, at airport. 
$1,000,000. J. Downer, 30 Rockefeller Plaza, 
New York City, Zone 20, engr. 


Bids Asked August 16 


Tex., Houston — UNDERGROUND ELEC- 
TRIC CABLE FACILITIES—City, under- 
ground electric cable facilities or connecting 
network of water supply wells, etc. Over $25,- 
000. G. L. Fugate, City Hall, engr. 


Bids Asked August 18 


Tex., College Station—WIND TUNNEL— 
Bd. Directers Agricultural & Mechanical 
College Station, wind tunnel. Plans deposit 
$25. W. EB. Simpson Co., Milam Bldg., San 
Antonio, engrs. CD 4/28/42—ENR 4/30/42. 


Bids Asked 


+Mass., Newton (br. Boston)—GRADING 
—U. S. Eng., 31 St. James Ave., Boston, 
(selected list bidders), grading No. 19- 
023-45-NEG 9, $7,500. 

t.. Welland—ARENA—D. W. Lathrop, 
chh. Health & Recreation Centre, Edgar St., 
154x275 arena on King St., ice plant, etc., 
for city. $150,000. N. Kearns, 147 Division 
St., archt. CD 6/16—ENR 6/22. 


LOW BIDDERS - 


+Montana —- TRANSMISSION LINE — Bu- 
reau Reclamation, Fort Peck, July 15, 115 
kilovolt transmission line from Fort Peck 
power plant to Glendive and 34.5 kilovolt 
transmission line from Frazer to Wolf Point 
from Rue Contg. Co., Fargo, N. D., be 
ann $112,742 respectively. CD 6/20—ENR 
6 ‘ 


* to. Springfield—AIRPORT CLEARING, 
etce.—Civil Aeronautics Admin., 608 8. 
Dearborn St., Chicago, Ill., July 21, airport 
clearing and grubbing, grading, underdrains, 
etce., from Lewis & Frisinger, Julius Porath 
and BE. B. Schwaderer, Ann Arbor, Mich., 
$1,218,810. CD 7/12—ENR 6/29. 


CONTRACTS AWARDED 


¢Alabama—AIR DEPOT BLDG.—U. 58. 
Eng., Grant St., west of Westwood St., Mo- 
bile, engine test bldg., at air depot, Mobile 
Co., to Huffman-Wolfe Co., Standard Bldg., 
Atlanta, Ga., $221,000. 

California — GAS PIPELINE — Southern 
California Co., 810 S. Flower St., Los Angeles, 
55,000 lin. ft. 22 in. steel gas pipeline from 
Hackett to Hollywood Holder Sta. (pipe 
furnished by owner), to Macco-Robertson Co., 
811 Paramount Blvd., Clearwater, $200,000. 

#1ll., Decatur — AIRPORT — Civil Aero- 
nautics Admin., 608 S. Dearborn S&t., 
Chicago, airport, 3 concrete runways, grad- 
ing, storm sewers, fencing, etc., to M. J. 
perio & Co., 1744 N, Mozart St., Chicago, 
$1,307,299. Bids 7/7. CD 17/11—ENR 17/13. 


#Kan., Liberal—HANGAR—U. 8. Eng., 10 
E. 17 St., Kansas City, Mo., hangar, Auxillary 
Airfield, Contr. W-25-075-eng-1589, to Martin 
K. Eby Constr. Co.. 8311 E. Murdock &t., 
Wichita, $58,295. 


#La., New Orleans — HEATING PLANT 
UNIT — Yards & Docks, Navy Dpt., 18 St. 
and Constitution Ave. N.W., Wash., 25, D.C., 
heating plant unit at Bldg. 9, Naval Air Sta- 
tion, NOY 10296, to McDonough Constr. Co., 
P. O. Box 239, $111,252. Bids 7/15. 


#Md., Baltimore—TRACK WORK—WU. 5S. 
Eng., Standard Oil Bidg., addnl. track work, 
Curtis Bay Ordnance Depot, Contr. W-18- 


020-eng-558, to A % 
$96,218 runde| 


. . 


TD. Pier 2, Pra 
Mississippi — DA ' 
State Bd. Park Beernn 
Jackson, constructing s<-, 
spillway in Percy win Siz 
Co., to Mosspoint Constr 
and J. A. Alexander, 
a, oee.eee. mids 7/25. t 
ng. i+ 3 
a Pp s. T. W. ‘obbing, Meo 
Nebraska—TRANSMISS/0) 
ing County Rural Pub Pp, 
Graff, pres., West Point 
mission lines, to Schneider wi 
1108 Farnam St., Omaha 
7/18. CD 6/22—ENR 6/2) 


N. J., Butler — ATHLETIC 
Educ., ‘Barthola Ave., athie: ‘ 
Burns, Knickerbocker Rd. 
Bids 7/7. CD 6/30. ; 

7N. J., Earle—CRANE 5s 
Docks, Navy Dpt., 18 St. and Comards 
drame ‘thed ay sicr eq? 6" ,loemet 

Pier area and’ ; 
Ammunition Depot, Spec. 14510 Nor were 
to Corbetta Const. Co. Inc.’ ang vit 
Const. Co., P. Box 653, Red ¥ 
$106,700. aa 


N. Y¥., Idlewild—AIRPOR LI 
Marine & Aviation, Pier A Non Ri 
New York, Zone 4, 8,500,000 cu. yd. fill Conn 
5, Idlewild Airport, to Atlantic, guts 
Pacific Co. 1300 Park Row, New Yor i 
. . . ids 7/10, g + 
7/20, under LB. “8. CD t/t 
70., W: t Field (br. Dayton) — 
FIELD BLDGS.—U. S. Eng. Dayton, 42% 

section shop, Contr. W-33-046-eng, 141 
bldg. addn. Contr. W-33-046-eng-143 om 
Frank Messer & Sons, Inc., 2515 Burnet Py 
Cincinnati, $96,483 and $63,900 respective, 
Oklahoma and Kansas—OIL cE 
Stanolind Pipe Line Co., NE 00 ane 
Sts., Oklahoma City, Okla., laying 14 mj it 
in. loop crude oil pipeline between Havan 
Kan. and Hula, Okla., also 6 mi. 16 in ree 
pipe in Wynona area, to C. S. Foreman ¢.. 
Drumright, Okla., $86,000; laying ¢ mi. ji 
in. loop crude oil pipeline in Wynona ara 
also 14 mi. 16 in. line between Drumrigh; 
Okla. and Sycamore, Kan., to Jones 4 
Brooks, Insurance Bldg., Oklahoma 
Okla., approx. $90,000. CD 7/19—ENR 1/1 


Oklahoma and Texas—GAS LINE—p}j). 
lips Petroleum Co., Bartlesville, Okla, 
mi. 4- to 24-in, natural gas lines in Guymon, 
Okla. and Hansford County, Tex., to Fultor 
Constr. Co, Esperson Bldg., Houston, Tex,, 


Oklahoma—GAS PIPELINE—Cities Serv. 
ice Gas Co., SE of City, Oklahoma City 
16 in. natural gas pipe river crossing b 
tween Blackwell and Btrbank, to Oil State 
Constr. Co., Tulsa Loan Bidg., Tulsa, $30, 
CD 7/13—ENR 7/20. 


lis—HANGAR—U. 8. En 
ldg., Baltimore, Md., hang; 


N LINE 


Ww 


FIELD — 5 
He fleld, to J 5 
Cresskill, $00 


+Pa., Co 
Standard Oil 
bidg., Contr. W-18-020-eng-553, Moon Twp 
Airport, to Trimble Co., 1719 Penna. Av 
Pittsburgh, $63,010. 


+8. C., Charleston — RAILROAD SPUR) 
etc.—U. S. Eng., Post Office Bidg., Savannah, 
Ga., railroad spur and _ hospital car storage! 
yard, Stark General Hospital, STAR 3.-4i, 
to V. P. Loftis, Builders Bildg., Charlotte, 
N. C., $138,925. Bids 7/25. 


Pa., Enola—CAR RETARDERS—Penn- 

syivania R. R., J. L. Gressitt, ch. engr, 
Broad St. Station Bldg., Phila. car tt 
tarders in Enola westbound classification 
yard, to Ferguson & Edmondson, Keystone 
Bidg., Pittsburgh, $2,500,000. 


#Pa., Middletown — AIRFIELD BLDGS, 
etc.—U. S. Eng., Standard Oil Bidg., Balti- 
more, Md., bldg. addns., Olmsted Field, Mid- 
dletown Air Depot, Contr. W-18-020-eng-646, 
and officers quarters addns., Middletown Air 
Depot, Contr. W-18-020-eng-545, to Ritter 
Bros., 1511 N. Cameron St., Harrisburg, $146,- 
600 and $42,967 respectively. 


Tex., Ozona — OIL, PIPELINES — Texas- 
New Mexico Pipe Line Co., Ozona, 17 mi 
6 in. crude oil pipeline from field to plant 
also 13 mi. 4 in. crude oil gathering lines in 
vicinity Ozona Pool, force accoun 
and $45,000 respectively. CD 7/20— /h, 


#Tex., Midland—RUNWAY—U. 8, Eng. 
Midland’ Municipal "tsport 2 span it @ 
Midlan unicipa rpor . 

Thomas & Ratliff, Rogers, $207,675. cD 
6/30—ENR 7/6. 


Wash., Shelton—RUNWAY SURFACING 
—Yards & Docks, Navy Dpt., 18 St and 
Constitution Ave. N.W., Wash. 25, D, ©, 
surfacing runway and taxi shoulders, Naval 
Auxiliary Air Station, Noy 10497, to 8. = 
& Sons Constr. Co., Great Falls, Mont, 
$71,500. CD 4/17—ENR 4/27. 


Man., Virden—AERODROME DEYVELOP- 
MENT—Dpt. Transport, Ottawa, Ont. a 
drome development, grading, stripping, roll 
aeons lube, bey te Glayéon, Su 
concrete sla etc, 

290 Garry St., Winnipeg. Est. $56,000, Bids 
6/7. CD 6/1. 


Proposal Advertisements see p. 19 
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